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LETTER  OF  TRANSMITTAL 


October  31,  1934. 

To  His  Excellency, 

Hon.  Frank  F.  Merriam, 

Governor  of  the  State  of  California. 

Dear  Sir:  In  accordance  Avith  Section  2537  of  the  Political  Code 
of  the  State  of  California,  the  Board  of  State  Harbor  Commissioners 
submits  herewith  its  report  for  the  biennium  commencing  July  1,  1932, 
and  ending  June  30,  1934,  the  eighty-fourth  and  eighty-fifth  fiscal 
years. 

Respectfully. 

BOARD  OF  STATE  HARBOR  COMMISSIONERS, 

P.  W.  Meherin,  President. 
Dr.  Celestine  J.  Sullivan. 
Jos.  A.  Moore. 
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THE  PORT  OF  SAN  FRANOISOO 


The  Port  of  San  Francisco  is  owned  and  operated  by  the  State 
of  California,  under  the  management  of  the  Board  of  State  Harbor 
Commissioners,  consisting  of  three  members,  who  are  appointed  by  the 
Governor,  and  who  serve  at  his  pleasure.  The  jurisdiction  of  the 
board  extends  over  all  the  water  front  property  on  San  Francisco  Bay, 
within  the  City  and  County  of  San  Francisco,  excepting  that  portion 
facing  the  Golden  Gate,  which  is  owned  by  the  Federal  Government, 
and  the  Yacht  Harbor,  and  Aquatic  Park,  which  are  operated  by 
the  City  and  County  of  San  Francisco. 

The  water  front  extends  for  a  distance  of  approxmiately  ten  miles, 
about  half  of  which  is  fully  developed.  The  port  is  and  has  always 
been  entirely  self-supporting.  The  cost  of  operation,  maintenance, 
construction,  bond  interest,  and  sinking  fund  charges  is  paid  out  of 
harbor  revenues. 

The  facilities  include  43  piers,  15  passenger  and  automobile  ferry 
slips,  6  car  ferry  slips,  5  terminals,  and  numerous  small  wharves  and 
bulkhead  wharves  connecting  all  of  the  piers.  These  facilities  provide 
17  miles  of  berthing  space  and  188  acres  of  cargo  area.  The  piers 
range  in  length  from  600  feet  to  1300  feet,  and  in  width  from  100 
feet  to  386  feet.  The  slips  between  the  piers  are  from  150  feet  to  350 
feet  in  width.  Special  facilities  include  a  ship  side  refrigeration 
terminal,  a  grain  terminal,  a  banana  terminal,  pipe  lines,  and  tanks 
for  handling  oriental  vegetable  oils  and  molasses,  a  fumigation  plant, 
and  two  ship  side  terminals  for  the  concentration  of  general  cargo. 
At  Fishermen's  Lagoon,  facilities  are  provided  for  the  accommodation 
of  approximately  300  fishing  boats. 

The  Ferry  Building,  at  the  foot  of  Market  Street,  in  approxi- 
mately the  center  of  the  developed  water  front,  provides  accommoda- 
tions for  ferry  companies  operating  between  San  Francisco  and  Oak- 
land, Alameda,  Berkeley,  Richmond,  Sausalito,  and  other  bay  points. 
Approximately  50,000,000  passengers  pass  through  this  building  every 
year. 

The  board  also  operates  the  State  Belt  Railroad,  which  serves  all 
of  the  piers  and  various  industries  adjacent  to  the  water  front,  and 
connects  with  all  trunk  line  railroads  entering  the  city. 

The  value  of  the  facilities  exclusive  of  land,  is  approximately 
$50,000,000. 

San  Francisco  Bay,  the  entrance  to  which  is  through  the  famous 
Golden  Gate,  is  a  land-locked  harbor,  with  an  area  of  450  square 
miles.  It  is  48  miles  long,  has  a  maximum  width  of  13  miles,  with 
100  miles  of  shore  line. 

(T) 
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REPORT  OF  THE  BOARD  OF  STATE  HARBOR 
COMMISSIONERS 


Conditions  which  caused  decreasing  tonnage  and  revenues  during 
the  previous  biennial  period  continued  through  most  of  the  biennium 
covered  by  this  report — namely,  from  July  1,  1932,  to  June  30,  1934. 
There  was  a  slight  increase  in  tonnage,  however,  in  the  last  year  of 
this  biennium,  which  indicates  the  extreme  low  period  has  been 
passed,  and  the  business  of  the  port  is  again  on  the  upgrade. 

Cargo  handled  through  the  facilities  of  the  port  during  the 
previous  biennium  totaled  21,217,269  tons,  and  for  the  last  biennium, 
17,701,132  tons.  This  represents  a  decrease  of  3,516,137  tons,  or 
16.'6  per  cent  under  the  total  tonnage  handled  during  the  previous 
biennium. 

The  falling  off  in  tonnage  naturally  resulted  in  a  decrease  in 
the  revenue  produced  by  the  port.  The  total  revenue  of  the  port  for 
the  previous  biennium  amounted  to  $5,960,312.19,  and  for  the  biennium 
just  ended,  $5,314,411.93,  a  decrease  of  $645,900.26,  or  10.9  per  cent. 

In  view  of  the  decreased  tonnage  and  revenues,  it  was  imperative 
that  the  board  institute  operating  economies  in  order  to  balance 
expenditures  with  revenues.  Under  a  plan  of  retrenchment  estab- 
lished by  the  board,  the  expense  for  administration,  operation,  and 
maintenance  during  the  biennium  just  closed  amounted  to  $3,022,- 
887.52,  a  decrease  of  $384,851.81  under  the  expenses  of  the  previous 
biennial  period. 

The  net  revenue  for  the  biennium,  after  meeting  all  expenses  of 
administration,  operation  and  maintenance,  amounted  to  $2,291,- 
524.41.  Additions  to  net  revenue  derived  from  premium  on  bonds  sold 
and  a  fire  loss  adjustment,  totaled  $9,925,  and  deduction  from  net 
revenue  for  bond  interest  and  uncollectible  accounts  receivable 
amounted  to  $1,434,574.57. 

The  current  revenue  surplus  for  the  biennium  amounted  to 
$866,874.84.  Of  this  surplus  an  amount  of  $483,663.60  was  deposited 
in  sinking  funds  created  for  the  purpose  of  retiring  the  funded  debt 
while  the  balance  remains  in  deposit  in  the  San  Francisco  Harbor 
Improvement  Fund,  which  fund  in  addition  to  financing  the  operating 
expenses  of  the  port,  is  utilized  as  a  depreciation  fund  for  the  replace- 
ment of  worn  out  or  obsolete  structures. 

At  the  close  of  the  present  biennium,  June  30,  1934,  the  total 
funded  debt  of  the  port  amounted  to  $17,903,000,  secured  by  physical 
properties  with  an  appraised  value  of  $83,635,952.53.  At  the  end  of 
this  biennium,  the  various  sinking  funds  contained  cash  and  securities 
in  the  amount  of  $1,091,027.48,  to  be  utilized  for  the  retirement  of 
the  funded  debt. 

Capital  expenditures  for  the  two  years'  period  totaled  $1,061,- 
903.13,  of  which  an  amount  of  $711,412.99,  was  financed  from  harbor 
revenues  and  $350,490.14  from  bond  funds. 
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Major  construction  contracts  commenced  prior  to  July  1,  1932, 
and  completed  during  this  biennium,  were  as  follows: 

Extension  of  Pier  No.  44  from  797  feet  to  967  feet  in  length ;  the 
construction  of  a  depressed  railroad  track  on  the  north  side  of  the 
pier;  the  conversion  of  the  depressed  track  on  the  south  side  to  a 
surface  track,  and  the  construction  of  three  cargo  aprons.  • 

Construction  of  an  open  wharf  862  feet  long  on  the  south  side  of 
Islais  Creek,  east  of  and  adjoining  the  grain  terminal;  construction 
of  an  additional  elevator  building  and  bins  at  the  Islais  Creek  Grain 
Terminal,  for  the  handling  of  bulk  grain ;  and  the  paving  of  Jefferson 
Street  from  Powell  to  Leavenworth. 

The  following  major  construction  and  maintenance  contracts  were 
entered  into  and  completed  during  the  biennium: 

Extension  of  Pier  No.  35  to  a  length  of  1053  feet  on  the  east 
side,  and  895  feet  on  the  west  side;  installation  of  extensive  modern 
passenger  accommodations,  including  first  floor  lobby  baggage  room, 
and  second  floor  waiting  rooms,  and  baggage  inspection  gallery; 
reversible  belt  conveyer  for  transferring  baggage  between  the  inspec- 
tion gallery  and  the  first  floor;  passenger  elevator,  adjustable  cargo 
aprons  and  chutes,  and  additional  offices  and  commissary  space. 

Construction  of  Unit  No.  3  of  the  State  Refrigeration  Terminal, 
on  the  second  floor  of  the  State  Terminal  Building  at  China  Basin. 
This  unit  extends  over  the  remaining  portion  of  the  second  floor  of 
this  building,  and  occupies  a  space  242  feet  in  length,  and  100  feet 
in  width.  This  contract  also  included  extension  of  the  engine  room 
on  the  first  floor  of  the  building,  and  the  installation  of  additional 
refrigeration  machinery. 

Installation  of  cargo  aprons  and  cargo  inclines  on  Piers  Nos. 
30,  32,  and  46. 

Extensive  repairs  to  reinforced  beams  and  girders  on  various 
piers. 

Laying  new  roofing  on  the  sheds  of  Piers  Nos.  7  and  34,  and  on 
portions  of  the  Ferry  Building. 

Paving  of  the  roadway  from  Third  Street  and  Arthur  Avenue 
to  the  new  Islais  Creek  Wharf. 

Major  construction  contracts  entered  into  during  the  biennium, 
but  at  present  incomplete,  include: 

Additions  to  Wharf  47,  at  Fishermen's  Lagoon,  and  the  construc- 
tion of  two  finger  piers,  one  613  feet  in  length,  and  the  other  336  feet 
in  length,  to  provide  additional  berthing  space  for  fishing  boats ;  and 
the  extension  of  Pier  No.  42,  to  approximately  the  same  length  as 
Pier  No.  44—967  feet. 

Reports  of  the  operations  of  the  various  departments  and  a  sec- 
tion containing  financial  and  statistical  data  will  be  found  on  the 
following  pages. 
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REPORT  OF  CHIEF  ENGINEER 


To  the  Board  of  State  Harbor  Commissioners, 
San  Francisco,  California. 

Gentlemen  : 

I  heg  to  submit  for  your  consideration  my  report  as  Chief  Engi- 
neer of  the  Board  of  State  Harbor  Commissioners  for  the  two  fiscal 
years  beginning-  July  1,  1932,  and  ending  June  30,  1934. 

When  the  last  biennial  report  was  presented  on  July  1,  1932,  the 
following  structures  were  under  construction : 

Pier  44  extension,  which  was  76.5  per  cent  completed. 

Wharf  92  which  was  43.4  per  cent  completed. 

Pier  44  extension  was  completed  and  accepted  on  August  31,  1932, 
and  Wharf  92  was  completed  and  accepted  on  January  5,  1933. 

For  the  purposes  of  this  report,  in  which  the  principal  activities 
of  the  Engineering  Department  during  these  two  fiscal  years  will  be 
considered,  the  work  of  the  department  will  be  divided  as  follows : 

1.  Piers,  wharves  and  buildings. 

2.  Refrigeration  Terminal. 

3.  Paving. 

4.  Maintenance  and  repair. 

5.  Dredging. 

6.  Electrical. 

7.  Testing. 

8.  Designing  and  drafting. 

9.  General. 

1.    PIERS,  WHARVES  AND  BUILDINGS 
Pier  35 — Extension  and  Additions 

At  the  time  of  the  preparation  of  the  last  biennial  report,  plans 
were  under  way  for  an  extension  and  additions  to  Pier  46,  to  provide 
improved  passenger  and  cargo  accommodations  for  the  new  steamsliips 
of  the  Grace  Lines.  It  was  decided,  however,  that  it  would  be  inadvis- 
able to  continue  to  use  Pier  46  for  this  service  and  that  Pier  35  would 
be  more  suitable  after  making  the  necessary  improvements. 

In  accordance  with  this  program,  Pier  35  was  extended  by  the 
construction  of  an  addition  78  feet  in  length  and  200  feet  in  width. 
The  substructure  is  of  reinforced  concrete  on  precast  concrete  piles 
and  the  shed  is  a  timber  structure.  At  the  inshore  end  of  the  pier 
modern  passenger  accommodations  were  provided  by  the  construction 
of  a  first  floor  lobby  and  baggage  room  and  second  floor  waiting 
rooms  and  baggage  inspection  gallery.  A  reversible  belt  conveyor 
was  installed  for  transferring  baggage  between  the  inspection  gallery 
and  the  first  floor  and  an  elevator  was  provided  for  the  use  of  pas- 
sengers. 
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The  pier  as  extended  has  a  length  of  1053  feet  on  the  east  side 
and  895  feet  on  the  west  side.  As  most  of  the  passenger  ships  will 
berth  on  the  east  side,  an  elevated  gallery  was  constructed  extending 
from  the  waiting  rooms  to  the  outer  end  of  the  pier,  across  the  end 
and  back  on  the  west  side  a  distance  of  324  feet.  Two  adjustable  pas- 
senger aprons  were  installed  and  continuous  windows  extend  the  entire 
length  of  the  gallery. 

To  permit  of  transferring  cargo  to  and  from  the  between  decks 
compartments  of  the  ships,  four  adjustable  cargo  aprons  and  two  fixed 
chutes  were  constructed.  Incidental  facilities  provided  consist  of  addi- 
tional offices,  commissary,  linen  and  stationary  rooms,  etc.  These 
facilities  together  with  the  waiting  rooms  and  baggage  rooms  were  con- 
structed by  the  board's  employees,  the  remainder  of  the  work  being 
done  by  contract. 

The  last  contract  for  the  extension  and  additions  to  Pier  35  was 
completed  and  the  work  was  finally  accepted  on  November  20,  1933. 

Grain  Terminal  Addition 

At  the  time  of  the  presentation  of  the  last  report  the  substructure 
of  the  addition  to  the  grain  terminal  was  practically  completed  and 
a  contract  had  been  let  for  the  superstructure.  This  addition,  which 
was  described  in  the  last  report,  was  completed  and  accepted  on 
October  27,  1932. 

Wharf  47— Additions 

In  order  to  provide  more  adequate  accommodations  for  the  large 
purse  seiners  which  base  at  Fishermen's  Lagoon,  alterations  and  addi- 
tions were  made  to  Wharf  47.  The  wharf,  which  was  120  feet  in  width 
was  narrowed  to  approximately  50  feet  and  two  narrow  piers  were 
constructed  to  provide  additional  berthing  space.  The  outer  pier  is 
613  feet  in  length  by  24  feet  in  width  and  the  inner  pier  is  336  feet 
in  length  by  14  feet  in  width.  They  are  of  creosoted  pile  and  timber 
construction  and  are  paved  with  asphalt.  The  work  was  95  per  cent 
completed  on  June  30,  1934. 

Pier  24 — Alterations 

In  connection  with  the  construction  of  Pier  No.  2  of  the  San 
Francisco-Oakland  Bay  Bridge,  it  was  necessary  to  make  extensive 
alterations  to  Pier  24.  The  outer  end  was  removed  for  a  distance  of 
approximately  170  feet  and  is  being  replaced  by  a  reinforced  concrete 
structure.  At  the  same  time  the  pier  is  being  widened  on  the  north 
side  so  that  it  will  be  in  line  with  the  bridge  pier  fender  and  provide  a 
straight  steamer  berth.  The  alterations  are  being  made  under  the 
supervision  of  the  San  Francisco-Oakland  Bay  Bridge  Division  of 
the  State  Department  of  Public  Works.  This  department  advised  on 
the  preparation  of  the  plans  and  checked  and  approved  them  before 
the  work  was  begun.  We  are  also  cooperating  with  the  Bridge  Author- 
ity in  the  inspection  of  the  work  during  construction. 

2.    REFRIGERATION  TERMINAL 

Unit  1  of  the  Refrigeration  Terminal  was  completed  in  April, 
1930,  and  Unit  2  in  October,  1931.  Due  to  the  increase  in  the 
quantity  of  export  fresh  fruit  handled  through  the  plant  during  the 
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season  of  1932,  it  was  decided  to  construct  a  third  unit  which  would 
utilize  the  remainder  of  the  second  floor  of  the  State  Terminal  Build- 
ing at  China  Basin.  This  section  of  the  building  which  is  242  feet 
in  length  and  100  feet  in  width  was  divided  by  partitions  into  four 
rooms  with  the  necessary  corridors.  The  walls,  floors  and  ceilings  of 
the  rooms  were  insulated  with  sheet  cork  and  the  necessary  brine  coils, 
bunkers  and  air  circulating  equipment  were  provided. 

The  machinery  room  on  the  first  floor  of  the  building  was 
enlarged  and  additional  refrigerating  equipment  was  installed  con- 
sisting of  an  ammonia  compressor  with  direct  connected  synchronous 
motor,  ammonia  receiver,  brine  cooler,  brine  and  circulating  water 
pumps,  piping,  switchboard,  etc.  Unit  3  of  the  Refrigeration  Terminal 
was  completed  and  accepted  on  October  5,  1933. 

3.  PAVING 

The  principal  street  improvement  project  carried  out  during  the 
biennium  was  the  paving  of  Jeffreson  Street  between  Powell  and 
Leavenworth  streets.  The  Harbor  Commission  controls  all  of  the 
abutting  property  on  the  north  side  of  the  street,  that  on  the  south 
side  being  in  private  ownership.  The  work  consisted  in  installing 
sewers,  catchbasins  and  curbing  and  paving  with  asphalt  on  a  bitumin- 
ous base.  The  board's  portion  of  the  work  was  completed  and  accepted 
on  June  5,,  1933. 

Following  the  completion  of  Pier  44  extension,  Whiarf  92,  Pier  35 
extension  and  the  additions  to  Wharf  47,  the  decks  of  these  structures 
were  paved  with  Topeka  type  wearing  surface. 

4.    MAINTENANCE  AND  REPAIR 

The  work  of  maintaining  and  repairing  the  various  structures 
under  the  board's  jurisdiction  was  in  general  done  as  in  the  past  by 
our  own  employees  and  various  items  of  construction  and  alteration 
were  also  carried  out.  The  following  are  some  of  the  principal  jobs 
which  were  done  during  the  last  two  years : 

Resheathing  the  walls,  reconstructing  offices  and  pa^^ng  the  drive- 
way on  Pier  37. 

Resheathing  the  walls,  extending  the  shed  and  altering  tlie  offices  on 
Pier  7. 

Removing  the  monitor  and  roof,  resheating  the  roof  and  walls 
and  altering  the  offi.ces  on  Pier  34. 

Alterations  and  additions  on  Pier  3."). 

Closing  in  open  part  of  shed,  sheathing  and  plastering  walls  and 
building  offices  on  Pier  36. 

Replacing  piles,  caps,  stringers  and  decking  on  the  north  side  of 
Piers  7  and  37,  between  Piers  41  and  45  and  on  both  sides  of  Pier  34. 

For  some  time  there  has  been  increasing  evidence  of  the  neces- 
sity for  making  repairs  to  the  track  girders  in  the  older  reinforced  con- 
crete piers.  The  most  urgent  of  this  work  was  undertaken  in  1933 
and  1934  and  included  portions  of  Piers  28,  29,  30,  32.  33,  35,  37,  39 
and  41  and  the  adjacent  wharves.  The  work  consisted  in  cutting  out 
the  cracked  concrete,  sandblasting  the  steel  reinforcing  bars,  building 
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up  the  beams  with  gnnite  reinforced  with  wire  fabric  and  water- 
proofing with  hot  asphalt.  The  repairs  covered  a  total  of  41,400  lineal 
feet  of  beams.  The  work  was  done  by  contract,  the  cement  being 
furnished  by  the  board. 

Other  maintenance  which  was  contracted  included  the  roofing  of 
Piers  7  and  20  and  a  portion  of  the  Ferry  Building  and  the  white- 
washing of  Piers  3,  20,  34  and  39. 

A  new  160  horsepower  diesel  engine  was  installed  in  the  tug 
"Governor  Stephens"  to  replace  the  old  135  horsepower  engine.  The 
increased  power  and  dependability  of  the  new  engine  have  materially 
improved  the  service  of  the  tug  in  the  towing  of  piledriver  equipment 
and  construction  materials. 

5.  DREDGING 

During  the  biennium  our  two  dredges  were  each  in  operation  two 
shifts  per  day  but  on  reduced  time,  to  which  further  reference  will  be 
made.  Every  effort  was  made  to  maintain  the  necessary  depth  of 
water  in  the  slips  and  this  was  accomplished  with  but  few  complaints 
from  the  steamship  operators. 

On  account  of  their  age  the  expense  of  maintenance  of  Dredge 
No.  3  and  tug  Governor  Irwin"  is  constantly  increasing.  In  the 
near  future  it  will  be  necessary  to  replace  the  ''Governor  Irwin" 
with  a  more  modern  tug  and  to  dispose  of  or  make  extensive  repairs 
to  Dredge  .No.  3. 

6.  ELECTRICAL 

During  the  construction  of  the  extensions  and  additions  to  Piers 
35,  44  and  the  Grain  Terminal  and  Unit  3  of  the  Refrigeration  Term- 
inal our  electricians  made  the  necessary  lighting  and  power  installa- 
tions. In  the  Grain  Terminal  dustproof  equipment  was  used  through- 
out as  a  safeguard  against  dust  explosions.  The  regular  electrical 
maintenance  work  was  carried  on  and  on  several  piers  modern  panel 
boards  were  installed  to  replace  obsolete  equipment. 

7.  TESTING 

The  testing  laboratory  continued  to  function  as  in  the  past  and 
looked  after  the  testing  and  inspection  of  materials  used  in  construc- 
tion, maintenance  and  repair.  Our  testing  engineer  performed  the 
same  services  for  the  Bureau  of  Architecture  of  the  State  Department 
of  Public  Works.  An  assistant  was  furnished  by  that  dei)artment 
during  the  year  1932-1933  but  due  to  the  curtailment  of  their  con- 
struction program  his  services  were  dispensed  with  during  the  last 
year.  The  testing  laboratory  has  proven  to  be  an  extremely  valuable 
adjunct  to  the  engineering  department  and  has  fully  justified  its  con- 
tinued operation. 

8.    DESIGNING  AND  DRAFTING 

During  the  biennium  plans  and  specifications  were  prepared  for 
the  work  previously  referred  to  as  completed  or  under  construction. 
In  addition  plans  were  completed  or  are  now  in  the  course  of  pre- 
paration for  a  pier  to  replace  existing  Pier  19,  a  reinforced  concrete 
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wharf  to  replace  the  existing  wharf  at  Piers  -14  and  46,  extensions 
and  additions  to  Pier  42.  two  story  bulkhead  buildings  at  Piers  38 
and  40  and  between  Piers  42  and  44,  a  wharf  and  buildings  to  replace 
the  existing  structures  south  of  Pier  54,  an  extension  of  the  Belt 
Railroad  across  Channel  Street,  and  various  other  projects.  Pre- 
liminary, progress  and  final  estimates  were  prepared  and  the  keeping 
of  records  and  routine  drafting  was  carried  out  as  in  the  past. 

9.  GENERAL 

The  annual  convention  of  the  American  Association  of  Port 
Anthorities  was  held  at  Los  Angeles  in  1932  and  a  joint  convention 
with  the  Association  of  Pacific  and  Far  East  Ports  was  held  at  Toronto 
in  1933.  Mr.  Gates  and  I  attended  both  conventions  as  representatives 
of  the  board  and  served  on  various  committees.  I  also  served  as  second 
vice  president  of  the  Amercian  Association  from  1933  to  1934.  'VThile 
en  route  to  Toronto  and  return  we  inspected  the  port  facilities  in 
Chicago,  Vancouver  and  Seattle. 

In  conclusion,  I  desire  to  express  my  appreciation  of  the  support 
accorded  to  me  by  the  board  in  connection  with  the  work  of  the 
biennial  period  and  also  to  commend  the  faithful  cooperation  of  all 
employees  of  the  engineering  department. 

Respectfully  submitted. 

Fraxk  G.  White, 
Chief  Engineer. 


22  REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


23 


REPORT  OF  CHIEF  WHARFINGER 


To  the  Board  of  State  Harbor  Commissioners, 
San  Francisco,  California. 

Gentlemen  : 

My  report  as  Chief  Wharfinger  is  herewith  submitted  for  the 
biennium  beginning  July  1,  1932,  and  ending  June  30,  1934. 

Since  my  report  of  the  last  biennium  ending  June  30,  1932,  addi- 
tional improvements  haye  been  made  to  various  facilities,  augmenting 
berthing  and  cargo  space,  which  enable  this  port  to  provide  adequately 
for  anticipated  additional  operations. 

I  cheerfully  acknowledge  the  helpful  cooperation  given  this  depart- 
ment by  the  other  departments  under  the  jurisdiction  of  your  Honor- 
able Board.  It  has  been  of  material  assistance  in  taking  care  of 
operations  not  essentially  related  to  usual  port  activities,  viz:  the 
berthing  of  ships  attached  to  the  United  States  Navy.  This  port 
enjoys  the  unique  distinction  of  berthing  at  piers,  U.  S.  Navy  ships 
of  the  superdreadnaught  class. 

I  wish  to  express  my  sincere  appreciation  for  the  cooperation 
given  me  by  your  Honorable  Board,  all  other  harbor  departments,  the 
State  Wharfingers,  and  the  representatives  of  the  steamship  companies. 

Occupation  of  the  piers  at  the  present  time,  is  as  follows: 

Coasttuise—Total  number,  15.  Piers  11,  16,  17,  18,  20,  25,  40,  43, 
China  Basin  Channel,  16th  Street,  17th  Street,  Islais  88,  and  Islais  92. 

Inland  Waterways — Total  number,  8.  Piers  1,  3,  5,  9,  14,  19, 
27,  60. 

Intercoastal— Total  number,  9.  Piers  26,  28,  29,  31,  34,  35,  39, 
48-B,  and  54. 

Foreign— Total  number,  13.  Piers  15,  22,  23,  30,  32,  33,  37,  41, 
44,  45,  46,  56,  and  90.  Pier  42 — undergoing  reconstruction.  Pier  24 — 
assigned  to  Transbay  Bridge  Company. 

Miscellaneous.  Fishermen's  Wharf,  Refrigeration,  and  Banana 
Terminals. 

Vessel  operations  for  the  period  beginning  July  1,  1932,  to  Juno  30, 


1933,  are  as  follows : 

Coastwise   _   7,641 

Inland  waterways   36,320 

Intercoastal    1,306 

Foreign   2,114 


Total  47,381 
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Operations  for  the  period  beginning  July  1,  1933,  to  June  30, 


1934,  are  as  follows: 

Coastwise    7,120 

Inland  waterways   32,114 

Intercoastal    974 

Foreign   1,907 


Total   42,115 


Respectfully  submitted. 

John  A.  Sullivan, 
Chief  Wharfinger. 
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REPORT  OF  SUPERINTENDENT  OF  STATE 
BELT  RAILROAD 


To  the  Board  of  State  Hard  or  Commissioners, 
San  Francisco,  California. 

Gentlemen: 

Herewith  report  of  the  Superintendent,  State  Belt  Railroad,  for 
the  biennium,  July  1,  1932,  to  June  30,  1934. 

Transportation 

It  is  recognized  that  there  was  little  or  no  improvement  in  trans- 
portation conditions  during  the  period  covered  by  this  report.  This 
fact  is  reflected  in  the  number  of  cars  handled  by  the  State  Belt 
Railroad  during  this  period.  A  total  of  246,345  cars  were  moved,  of 
which  144,588  cars  were  revenue  loads,  and  101,757  cars  were  non- 
revenue  empties.  These  figures  represent  a  decrease  in  number  of 
59,134  cars,  or  19.3  per  cent  under  the  preceding  biennium. 

One  of  the  problems  peculiar  to  railroad  service  exists  in  the  fact 
that  the  opportunity  to  render  revenue  transportation  service  is  never 
equal  to  the  facilities  needed.  In  other  words,  a  switching  road  main- 
tains locomotives  and  crews  capable  of  handling,  for  example,  twenty- 
five  cars  in  a  single  operation,  the  rate  of  return  from  such  an  opera- 
tion is  considerably  lessened  when  economic  conditions  afford  only 
ten  cars  to  move.  In  order  to  render  acceptable  service  to  the  patrons 
of  the  State  Belt  Railroad,  it  was  necessary  to  keep  power  and  crews 
available,  hence  it  was  not  possible  to  reduce  the  number  of  train  and 
engine  crews  below  the  operating  level  of  the  last  biennium  to  con- 
form with  the  reduced  number  of  cars,  whereas  the  revenue  was  con- 
siderably less,  as  evidenced  by  the  figures  mentioned  above.  In  addi- 
tion. Terminal  Tariff  No.  3,  which  reduced  our  switching  charge  from 
$4.50  per  car  to  $4.00  per  car,  became  effective  on  January  1,  1932, 
six  months  prior  to  the  start  of  this  biennium.  This  reduction  in 
charge  would  not  make  an  unfavorable  showinog  in  the  last  period  of 
the  preceding  biennium  because  of  the  fact  that  the  period  from 
January  to  June  is  the  slack  season  of  the  year  when  a  decrease  in  the 
rate  would  not  seriously  affect  the  returns. 

Summing  up  the  situation  from  a  transportation  standpoint,  there- 
fore, during  the  biennium  covered  by  this  report,  the  Belt  Railroad 
handled  19.3  per  cent  less  business,  and  was  paid  at  a  rate  121  per 
cent  lower  than  during  the  preceding  period.  In  spite  of  this  fact, 
however,  the  road  showed  an  operating  profit  of  $66,753.28,  for  the 
biennium,  leaving  the  obvious  conclusion  that  expenditures  in  other 
departments  were  curtailed. 

Maintenance  of  Equipment 

A  factor  in  the  efficient  operation  of  this  department  is  the  lubrica- 
tion program  followed.    The  Alemite  system  of  lubrication,  which  is 
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watched  with  interest  hy  many  of  the  standard  roads,  has  proved  most 
satisfactory  and  has  reduced  replacement  costs  of  moving  parts  to  a 
minimum. 

Recommendations  for  Improvements 

In  the  past  few  years,  the  Embarcadero  has  become  an  artery  for 
private  pleasure  vehicles,  the  number  of  which  is  increasing  daily. 
Heavy  trucking  over  this  area,  together  with  the  vehicular  traffic  men- 
tioned, has  created  a  traffic  condition  which  is  proving  costly  and 
dangerous  not  only  to  automobile  owners,  but  to  the  State  of  Cali- 
fornia as  operator  of  the  State  Belt  Railroad,  as  well  as  to  its 
employees.  In  addition,  heavy  trucks  move  over  the  line  of  track  in 
order  to  avoid  the  lighter  traffic  on  the  street,  breaking  switch  and  frog 
castings,  disturbing  alignment  and  surface  of  track,  and  causing  delays 
to  our  switching  operations.  Replacement  of  these  costly  switch  cast- 
ings has  been  very  extensive  due  to  this  traffic  element.  I  most  urgently 
suggest  that  we  isolate  our  right  of  way  by  the  erection  of  a  parallel 
curbing,  with  appropriate  breaks  at  intersections. 

There  are  many  other  advantages  in  such  an  arrangement  other 
than  mentioned  above,  both  from  a  standpoint  of  efficienpy  and 
economy.  Should  such  track  isolation  be  accomplished,  we  Avould  be 
able  to  use  tee  rail,  rather  than  girder  rail,  at  all  places  other  than  at 
intersections.  The  saving,  both  in  initial  expense  and  maintenance 
costs  for  this  item,  would  be  at  least  60  per  cent.  Under  the 
present  plan  of  construction,  it  is  necessary  to  maintain  paving  between 
the  rails  for  the  accommodation  of  vehicular  traffic.  Ties  are  covered 
with  paving,  allowing  no  possibility  for  aeroration  or  drainage.  Were 
we  able  to  leave  our  track  open  between  street  crossings,  the  life  of 
our  ties  and  rails  would  be  more  than  doubled. 

We  are  experimenting  with  a  lighting  arrangement  to  be  applied 
to  our  switching  locomotives  to  eliminate  a  danger  of  personal  injury 
to  switchmen  in  night  operation.  These  lights  are  to  be  fixed  to  the 
pilot  beam  of  the  locomotive  and  will  deflect  rays  of  light  onto  the 
foot-  and  toe-boards  of  the  engine.  They  should  completely  eliminate 
the  hazard  of  personal  injury  to  employees  getting  on  and  off  moving 
engines  in  the  dark.  This  improvement  was  deemed  necessary  because 
of  the  fierce  glare  of  the  locomotive  headlight  which  partially  blinds 
the  switchman  as  he  boards  the  engine  in  the  course  of  his  work. 
There  has  not  been  a  sufficient  lapse  of  time  between  their  installation 
on  our  engines  to  the  present  date  to  report  the  results  of  our  observa- 
tion of  this  improvement. 

Conclusion 

While  the  general  tenor  of  this  report  is  not  overly  enthusiastic, 
it  must  be  borne  in  mind  that  the  State  Belt  Railroad  in  common  with 
all  other  railroads  has  experienced  five  years  of  acute  depression.  The 
showing  that  has  been  made,  we  feel,  is  comparable  to  that  of  the 
standard  roads. 

Respectfully  submitted. 

A.  R.  PinoEON. 
Superintendent. 
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REPORT  OF  LEGAL  MATTERS  PERTAINING  TO  THE  BOARD 


During  the  biennium,  July  1,  1932,  to  June  30,  1934,  the  fol- 
lowing legal  matters  haYe  been  handled  for  the  Board  of  State  Harbor 
Commissioners  by  its  attorneys  and  by  the  Attorney  General  of  the 
State  of  California. 

These  matters  will  be  reported  under  the  following  classifications: 

First :  Contracts  and  Agreements. 

Second:  Claims  Against  and  in  Behalf  of  the  Board. 

Third :  State  Belt  Kailroad. 

Fourth:  Other  Litigation. 

Fifth:  Miscellaneous. 

I 

CONTRACTS  AND  AGREEMENTS 

(a)  Contracts  for  work  to  be  done  on  the  waterfront:  During 
the  period  from  July  1,  1932,  to  August  21,  1933,  eleven  contracts 
were  drawn  by  the  attorneys  for  the  board,  amounting  to  the  sum  of 
$278,089.97,  and  during  the  period  from  August  21,  1933,  to  June  30, 
1934,  four  contracts  were  drawn  by  the  legal  department  of  the 
board  and  approved  by  the  Attorney  General,  amounting  to  the  sum 
of  $129,522.80,  making^ a  total  sum  of  $407,612.77,  for  work  to  be  done 
for  the  improvement  of  the  harbor  and  waterfront  under  the  juris- 
diction of  the  board. 

(b)  Miscellaneous:  Advice  has  also  been  given  as  to  the  proper 
form  of  contracts,  agreements,  specifications,  and  bonds  submitted  for 
approval;  and  various  legal  documents  in  connection  with  contracts, 
leases,  agreements,  etc.,  have  been  prepared  as  required. 

II 

CLAIMS  AGAINST  AND  IN  BEHALF  OF  THE  BOARD 
Claims  Against  the  Board 

(a)  Five  claims  for  damages  alleged  to  have  arisen  because  of 
injuries  to  persons  or  property  by  reason  of  the  operation  and  main- 
tenance of  the  State  Belt  Railroad  and  two  claims  for  damages  arising 
out  of  other  accidents  on  the  waterfront  have  been  considered  and  the 
claimants  or  their  attorneys  answered.  Liability  in  all  cases  was 
denied. 

Claims  Made  in  Behalf  of  the  Board 

(a)  Three  claims  for  damage  to  State  Belt  Railroad  equipment 
were  presented  to  parties  responsible  for  same,  all  of  which  have  been 
collected.  Fourteen  claims  for  damage  to  other  harbor  board  prop- 
erty have  been  presented  to  parties  responsible  for  them.    Three  of 
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these  have  been  collected,  five  are  now  in  process  of  collection  and  six 
have  been  written  off  the  books  as  uncollectible. 

(b)  Six  claims  on  behalf  of  the  board  arising  from  other  sources 
than  accidents  have  been  considered.  These  have  all  been  paid  or 
satisfactorily  adjusted  with  the  exception  of  one  on  which  suit  has 
been  filed  for  collection. 

Ill 

STATE  BELT  RAILROAD 

(a)  Inquests:  Two  coroner's  inquests  were  attended,  the  verdicts 
being  ''Death  due  to  accidental  causes"  in  one  which  was  an  accident 
case,  and  ''Death  due  to  natural  causes"  in  the  other. 

(b)  Accidents:  In  addition  to  five  claims  for  damages  alleged  to 
have  arisen  because  of  injuries  to  persons  or  property  by  reason  of 
the  operation  of  the  State  Belt  Railroad,  and  three  claims  for  damages 
to  State  Belt  Railroad  equipment,  reported  under  the  heading 
"Claims,"  forty  reports  on  other  accidents  on  the  State  Belt  Rail- 
road were  received  and  considered,  but  no  claims  on  said  accidents 
have  as  yet  been  made  against  the  board. 

(c)  Litigation  arising  out  of  the  operation  of  the  State  Belt 
Railroad.  United  States  vs.  State  of  California.  No.  19246-S,  United 
States  District  Court,  Northern  District  of  California.  Action  involv- 
ing question  of  liability  of  the  State  of  California  for  penalties  or  fines 
for  alleged  violations  of  Federal  Safety  Appliance  Act,  in  the  opera- 
tion of  the  State  Belt  Railroad.  Trial  and  judgment  for  plaintiff. 
Appeal  taken  to  United  States  Circuit  Court  of  Appeals,  Ninth  Cir- 
cuit. Pending. 

Bargetto  vs.  State  of  California  et  al.  No.  245795  Superior  Court. 
Action  for  damages  in  the  sum  of  $10,665  for  injuries  alleged  to 
have  been  received  in  accident  on  State  Belt  Railroad.  Demurrer  sus- 
tained without  leave  to  amend.  Judgment  for  defendant,  State  of 
California.  Closed. 

Crean  vs.  Harhor  Board  et  al.  No.  17461.  United  States  Dis- 
trict Court,  Northern  District  of  California.  Action  for  damages  in 
the  sum  of  $50,000  for  death  of  Charles  Crean,  husband  of  plaintiff, 
in  accident  on  the  State  Belt  Railroad.  By  stipulation,  cause  dropped 
from  calendar  subject  to  restoration  on  notice.  Thirty  days  subse- 
quent to  restoration  granted  in  which  to  plead.  Pending. 

Yamate  vs.  Belt  Line  Railroad  et  al.  No.  171442,  Justices'  Court 
(now  Municipal).  Action  for  damages  in  the  sum  of  $77.41,  arising 
out  of  a  collision  between  State  Belt  Railroad  train  and  automobile 
belonging  to  plaintiff.  Answers  filed  and  case  tried.  Judgment  for 
defendants.  Closed. 

Various  opinions  and  advice,  both  oral  and  written,  have  been 
given  the  board  with  regard  to  matters  arising  in  connection  with  the 
operation  of  the  State  Belt  Railroad. 
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OTHER  LITIGATION 

(a)  Cases  involving  claims  against  the  board :  Allison  y^.  Earh or 
Board  et  al.  No.  227611,  Superior  Court.  Action  for  damages  in  the 
sum  of  $20,000  for  the  death  of  A.  D.  Allison,  husband  of  plaintiff, 
in  accident  on  the  waterfront  of  the  City  and  County  of  San  Fran- 
cisco near  Third  Street  bridge.  Demurrers  were  filed.  By  consent, 
demurrers  were  dropped  from  calendar.  Pending. 

Henry  Coivell  Lime  &  Cement  Co.  vs.  Siaie  of  California  et  al. 
No.  55947,  Superior  Court.  Action  originally  brought  by  plaintiff  to 
enjoin  defendants  from  interfering  with  plaintiff's  building  on  a 
certain  strip  of  land  along  the  Embarcadero.  Defendants  filed  cross- 
complaint  setting  up  title  to  this  strip  of  land,  and  action,  therefore, 
involves  question  of  title  to  the  strip.  Motion  was  made  by  defend- 
ants for  judgment  on  the  pleadings,  which  motion  was  subsequently 
denied.  Negotiations  are  in  progress  between  the  Cowell  Cement  Com- 
pany and  the  board  with  regard  to  a  compromise  of  this  action  but  to 
date  no  decision  has  been  reached.  Meanwhile,  a  stipulation  has  been 
filed  providing  that  trial  of  the  action  may  be  held  any  time  during 
the  year  1934,  and  the  case  was,  on  June  26,  1934,  placed  on  the  court 
reset  calendar  for  August,  at  which  time  a  definite  trial  date  will  be 
set.  Pending. 

Howard  vs.  Key  Terminal  Railway,  Ltd.,  and  Harbor  Board. 
No.  242954,  Superior  Court.  Action  for  damages  in  the  sum  of 
$5,310  for  injuries  alleged  to  have  been  received  in  passageway  to  Key 
Terminal  Railway  ferry  slip  on  the  San  Francisco  waterfront.  Com- 
plaint was  filed  and  summons  issued  but  was  never  served  on  the 
harbor  board. 

Note:  A  claim  was  filed  Avith  the  State  Board  of  Control  in  this 
matter  and  was  set  for  hearing  on  June  28,  1934. 

McCarthy  et  al.  vs.  State  of  California,  Harbor  Board  et  al. 
No.  214303,  Superior  Court.  Action  for  damages  in  the  sum  of 
$20,000  for  death  of  Henry  McCarthy  in  an  accident  on  the  San  Fran- 
cisco waterfront  at  Pier  45.  By  stipulation,  demurrer  to  amended 
complaint  dropped  from  calendar  to  be  restored  on  written  notice. 
Pending. 

Schaal  vs.  Watts  and  Harbor  Board.  No.  98898,  Superior  Court, 
Alameda  County.  Action  for  damages  in  the  sum  of  $25,500  alleged 
to  have  arisen  by  reason  of  the  operation  of  a  truck  belonging  to  the 
harbor  board.  Motion  for  change  of  place  of  trial  to  San  Francisco 
County  granted.    Case  never  refiled.  Pending. 

Semelman  vs.  Southern  Pacific-Golden  Gate  Ferries,  Ltd.,  and 
Harbor  Board.  No.  65534,  Municipal  Court.  Action  for  damages  in 
the  sum  of  $2,000  for  injuries  alleged  to  have  been  received  in  approach 
to  Vallejo  boat  slip  on  the  San  Francisco  waterfront.  Demurrer  sus- 
tained. Pending. 
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Vogel  vs.  White.  No.  130941,  Superior  Court,  Alameda  County. 
Action  against  Chief  Engineer  of  the  Board  of  State  Harbor  Commis- 
sioners for  alleged  value  of  services  performed  under  appointment 
made  in  alleged  violation  of  Civil  Service  Act.  Demurrer  to  amended 
complaint  filed.  Argued.  Submitted  on  briefs.  Demurrer  overruled. 
Answer  filed.  Pending. 

(b)  Proceedings  on  behalf  of  the  board:  In  re  Bay  side  Steam- 
ship Company,  Bankrupt.  No.  21427-K,  District  Court  of  the  United 
States,  Northern  District  of  California,  Southern  Division.  Claim  of 
the  Board  of  State  Harbor  Commissioners  for  dockage,  tolls,  rents 
and  switching  in  the  sum  of  $1,564.80  filed  with  the  referee  in  bank- 
ruptcy.   Pending  before  referee  in  bankruptcy. 

People  vs.  Cherouti  and  Tresmontan.  No.  42449,  Municipal  Court. 
Action  for  damages  to  harbor  board  property  on  the  waterfront  of 
the  City  and  County  of  San  Francisco,  in  the  sum  of  $166.92.  Trial 
held.  Cause  submitted.  Judgment  entered  for  defendants.  Appeal 
taken  to  Superior  Court,  City  and  County  of  San  Francisco,  Appellate 
Department,  Case  No.  417.  Case  compromised.  Dismissal  of  action 
and  of  appeal  filed.  Closed. 

In  re  San  Rafael  Freight  &  Terminal  Company,  Bankrupt.  No. 
24029-L,  In  Bankruptcy.  United  States  District  Court,  Northern 
District  of  California,  Southern  Division.  Claim  of  the  Board  of 
State  Harbor  Commissioners  for  dockage,  tolls  and  rents  in  the  sum 
of  $387.67  filed  with  referee  in  bankruptcy.  Pending  before  referee 
in  bankruptcy. 

Tennyson  vs.  W.  P.  Fuller  &  Co.  W.  P.  Fuller  &  Co.  vs.  Tenny- 
son et  al.,  and  Harhor  Board.  No.  67580,  Municipal  Court.  Com- 
plaint in  Intervention  of  the  Board  of  State  Harbor  Commissioners 
claiming  assignment  of  a  part  of  the  amount  due  from  defendant  to 
plaintiff  filed.  Demurrer  and  Answer  to  Complaint  in  Intervention 
filed.  Pending. 

In  re  Transmarine  Corporation,  in  Receivership.  In  Equity,  No. 
2518-S,  United  States  District  Court,  Northern  District  of  California, 
Southern  Division.  Claim  of  the  Board  of  State  Harbor  Commissioners 
for  wharfage,  tolls  and  rentals  in  the  sum  of  $831.31  filed  with 
ancillary  receivers  in  San  Francisco  and  main  receivers  in  New 
Jersey.  Balance  unpaid  on  this  claim  is  now  $211.36.  Receivers 
report  it  will  be  necessary  to  await  the  final  result  of  pending 
litigation  before  claims  will  -be  finally  disposed  of.  Pending. 

People  vs.  Wallier.  No.  67800,  Municipal  Court.  Action  for 
money  due  for  rental  of  office  space  in  the  sum  of  $65.  Complaint 
filed  and  served  on  defendant.  Pending. 
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V 

MISCELLANEOUS 

(a)  Opinions:  Opinions  were  rendered  to  the  board  in  re  the 
following  matters : 

By  Mr.  Thos.  W.  Hickey — 

Jurisdiction  of  certain  property  set  aside  for  park  pur- 
poses by  Statutes  of  1927,  Chapter  784. 

By  Attorney  General — 

Payment  of  engineering  and  inspection  expense  in  connec- 
tion with  certain  harbor  board  contracts  out  of  appropriation 
for  support  for  preceding  biennium. 

Application  of  provisions  of  Gas  Appliance  Ordinance  No. 
11083  of  the  City  and  County  of  San  Francisco,  to  harbor 
board  in  re  securing  permits  for  gas  pipe  connections  in 
buildings  belonging  to  the  harbor  board  and  situated  on  state- 
owned  land  under  the  jurisdiction  of  the  harbor  board. 

Signing  by  board  of  certificate  of  compliance  with 
National  Industrial  Recovery  Act  in  connection  with  bid  sub- 
mitted by  harbor  board  to  Navy  Purchasing  Officer  for  fur- 
nishing electric  current  to  vessels  of  the  U.  S.  Navy  moored 
at  docks  in  San  Francisco. 

Legality  of  payment  by  harbor  board  of  certain  pro  rata 
of  the  expenses  of  the  Controller's  office.  Treasurer's  office, 
and  the  Department  of  Finance  pursuant  to  Chapter  923, 
Statutes  of  1933. 

Appointment  of  wharfingers  and  toll  collectors  special 
policemen  for  protection  of  state  property  under  jurisdic- 
tion of  the  harbor  board. 

(b)  Compilation  of  Statutes:  A  digest  of  the  laws  and  statutes 
affecting  the  harbor  board  and  its  operation  of  harbor  affairs  lias  been 
completed  with  the  exception  of  the  insertion  of  the  statutes  and 
amendments  to  the  codes  enacted  at  the  1933  session  of  the  legislature, 
which  we  are  now  working  on.  The  board  has  been  asked  by  the 
California  Code  Commission  to  cooperate  with  them  in  the  preparation 
of  a  proposed  "Harbors  and  Navigation  Code"  to  be  submitted  to  the 
legislature  in  1935,  and  the  above  digest  will  be  of  great  assistance 
to  us  in  the  preparation  of  this  code. 

(c)  Income  Tax  Matters :  Proceedings  have  been  instituted  by  the 
federal  government  against  one  of  the  commissioners  and  various 
harbor  board  employees  with  respect  to  the  payment  of  income  tax 
on  their  salaries  received  as  such  commissioner  and  employees.  The 
question  involved  is  whether  or  not  the  Board  of  State  Harbor  Com- 
missioners, in  its  operation  of  the  harbor,  is  performing  an  essential 
governmental  function.  The  legality  of  the  assessment  of  these  taxes 
is  now  receiving  attention. 
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(d)  Inquests:  In  addition  to  the  two  coroner's  inquests  attended 
in  connection  with  the  State  Belt  Railroad,  above  referred  to,  one 
other  inquest  was  attended  in  connection  with  the  death  of  Antonio 
Rosseto,  who  was  injured  in  an  accident  on  the  waterfront  at  Fisher- 
men's Wharf,  and  died  some  time  later.  The  coroner's  verdict,  how- 
ever, was  that  death  was  due  to  natural  causes. 


FINANCIAL  AND  STATISTICAL  REPORTS 
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FINANCIAL  REPORT  OF  THE  EIGHTY-FOURTH  AND  EIGHTY-FIFTH  FISCAL  YEARS  ENDED  JUNE  30,  1933, 

AND  JUNE  30,  1934 

Account  I — Comparative  Statement  of  Status  of  Financial  Accounts,  as  of  June  30, 1934,  and  June  30, 1933. 
Schedule    I.    Fort  Mason  Tunnel  Account. 

Schedule  IIA.  Third  San  Francisco  Seawall  Sinking  Fund  Balance  Sheet,  as  of  June  30,  1934. 
Schedule  IIB.  Third  San  Francisco  Seawall  Sinking  Fund  Transactions  from  July  1,  1932,  to  June  30,  1934. 
Schedule  IIIA.  Second  San  Francisco  Seawall  Sinking  Fund  Balance  Sheet,  as  of  June  30, 1934. 
Schedule  IIIB.  Second  San  Francisco  Seawall  Sinking  Fund  Transactions  from  July  1, 1932,  to  June  30, 1934. 
Schedule  IVA.  India  Basin  Sinking  Fund  Balance  Sheet,  as  of  June  30,  1934. 
Schedule  IVB.  India  Basin  Sinking  Fund  Transactions  from  July  1,  1932,  to  June  30,  1934. 
Schedule  V.    Comparative  Statement  of  Property  and  Equipment,  as  of  June  30, 1934,  and  June  30, 1933. 
Schedule  VI.    Summary  Statement  of  Property  and  Equipment  acquired  during  the  fiscal  years  1932-1933 
and  1933-1934  from  various  funds,  and  retirements,  losses  and  transfers  for  the  same  period . 
Account  II— Comparative  Statement  of  Income  and  Expense  for  the  fiscal  years  ended  June  30,  1934,  and  June  30,  1933. 

Schedule    I.    Comparative  Statement  of  Analysis  of  Income  from  Operations  for  the  fiscal  years  ended 

June  30,  1934,  and  June  30, 1933. 
Schedule  II.    Comparative  Statement  of  Expenditures  for  Administration,  Operation  and  Maintenance 
for  the  fiscal  years  ended  June  30, 1934,  and  June  30,  1933. 
Exhibit  A.   Statement  showing  contracts  under  way  at  date  of  last  biennial  report  and  since  completed. 
Exhibit  B.   Statement  showing  work  contracted  for  and  completed  within  biennial  period  July  1, 1932,  to  June  30, 1934 . 
Exhibit  C.   Statement  showing  work  contracted  for  and  not  completed  within  biennial  period  July  1,  1932,  to  June 
30,  1934. 

Exhibit  D.   Summary  of  tonnage  over  wharves  for  the  fiscal  years  1932-1933  and  1933-1934. 

Exhibit  E.   Sunotmary  statement  showing  tons  of  freight  discharged  aad  loided  over  the  State  wharves  during  the  forty 
years  from  1894-1934. 
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FORT  MASON  TUNNEL  ACCOUNT— ACCOUNT  I.   SCHEDULE  I 

Analysis  of  Account  Showing  Liquidation  to  June  30, 1934,  of  the  Cost  of  that  Section  of  the  Fort  Mason  Tunnel  within 
the  Confiines  of  the  Fort  Mason  Military  Reservation  in  Accordance  with  the  Agreement  between  the  Board  of  State 
Harbor  Commissioners  and  the  United  States  Government. 

EXCERPTS  FROM  THE  AGREEMENT  REFERRED  TO: 

Section  3.  "That  all  freight  of  the  United  States,  or  freight  originating  or  incident  to  any  portion  of  the  region 
to  the  east  or  west  of  Fort  Mason  passing  through  the  tunnel  shall  pay,  in  addition  to  an  equitable  track  and  switching 
charge,  a  tunnel  charge  of  $10.00  per  car." 

Section  5.  "All  tunnel  charges  shall  be  applied  toward  paying  the  cost  of  the  work  *  *  *  including  interest  at 
5  per  cent  per  annum,  and  as  soon  as  that  sum  has  been  paid  said  charges  will  cease  and  thereafter  there  shall  be  no  further 
tunnel  charges.  If  unforeseen  or  unusual  conditions  or  accidents  shall  at  any  time  make  a  further  charge  necessary  or 
equitable,  it  shall  be  governed  by  additional  regulations  of  the  Secretary  of  War." 


Cost 


Interest 
charges 


Tunnel  toll 
credits 


Cost  of  that  section  within  the  confines  of  the  Fort  Mason 
Military  Reservation — per  Chief  Engineer's  figures 

at  date  of  acceptance,  October  22,  1914  

June  30,  1915  

June  30,  1916  

June  30,  1917  

June  30,  1918  

June  30,  1919  

June  30,  1920  

June  30,  1921  

June  30,  1922  

June  30,  1923  

June  30,  1924  

June  30,  1925  

June  30,  1926  

June  30,  1927  

June  30,  1928  

June  30,  1929  

June  30,  1930  

June  30,  1931  

June  30,  1932  

June  30,  1933  

June  30,  1934  


$273,149  38 


Totals   $273,149  38 


$9,446  42 
13,704  79 
13,482  28 
13,421  14 
12,393  70 
10,996  39 
10,395  20 
9,499  77 
9,324  75 
9,290  49 
9,268  02 
4,461  98 
8,737  42 
8,677  76 
8,621  41 
8,632  04 
8,608  48 
8,616  49 
8,673  03 
8,487  98 


$8,500  00 
18,155  00 
14,705  00 
33,970  00 
40,340  00 
23,020  00 
28,304  00 
13,000  00 
10,010  00 
9,740  00 
12,520  00 
10,920  00 
8,920  00 
10,830  00 
8,840  00 
8,230  00 
9,520  00 
7,620  00 
9,210  00 
13,060  00 


$194,739  54 


$299,414  00 
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Third  San  Francisco  Seawall  Sinking  Fund  Balance  Sheet  as  of  June  30, 1934 


Investments  as  follows — Bonds 

Date  of 

issue 

Rate 

Number 
of  bonds 

Par  value 

Assets 

State  of  California  San  Francisco  Harbor 

Improvement    .  .       .  _ 

11 

2/11 

4% 

28 

11,000 

00 

$28,000 

00 

State  of  California  San  Francisco  Harbor 

Improvement  

V 

2/15 

4% 

40 

1  000 

00 

40  000 

on 

State  of  California  Highways      .  -  - 

9/ 

3/22 

1 

1,000 

00 

1,000 

00 

State  of  California  Highways 

5/ 

3/23 

4M% 

8 

1,000 

00 

8,000 

00 

State  of  California  Highways.  - 

7/ 

3/17 

m% 

6 

1,000 

00 

6,000 

00 

State  of  California  Highways      _  - 

5/ 

3/24 

6 

1,000 

00 

6,000 

00 

State  of  California  Highways  . 

10/ 

3/23 

4^% 

9 

1,000 

00 

9,000 

00 

State  of  California  Parks 

1/ 

2/29 

4M% 

6 

1,000 

00 

6,000 

00 

State  of  California  Sacramento  State  Buildings  

7/ 

2/15 

4% 

1 

500 

00 

500 

00 

State  of  California  State  and  University  Buildings. 

1/ 

2/27 

4M% 

7 

1,000 

00 

7,000 

00 

State  of  California  State  and  University  Buildings. 

1/ 

2/27 

m% 

10 

1,000 

00 

10,000 

00 

State  of  California  Veterans  Welfare 

12/ 

1/31 

4^% 

1 

1,000 

00 

1,000 

00 

State  of  California  Veterans  Welfare 

4/1/32 

43^% 

1 

1,000 

00 

1,000 

00 

Total  Isonds  at  par  . . 

1123,500 

00 

Add- 

Premiums  naid 

$6,619 

89 

Accrued  interest  paid                       ....              .  .  ... 

1,194 

30 

Total  

$7,814 

19 

Less  discounts 

06 

7,814 

13 

Total  

$131,314 

13 

Cash  on  hand 

162,554  13 
$293,868  26 

161,000  00 
$132,868  26 

Total  assets            -                              _  .. 

LUBILITIES 

Bond  interest  payable  July  2,  1934                                        .       .    .  ..  .. 

Net  Sinking  Fund  assets    . .        _  _     

BOARD  OF  STATE  HARBOR  COMMISSIONERS— ACCOUNT  I.   SCHEDULE  ll-B 
Statement  of  Third  San  Francisco  Seawall  Sinking  Fund  Transactions  from  July  1, 1932,  to  June  30,  1934 

Sinking  Fund  balance  July  1,  1932      $156,000  00 

Accretions  to  Sinking  Fund: 
Cash  transferred  from  Harbor  Improvement  Fund— 

For  bond  interest    $644,000  00 

For  bond  redemptions    131,770  76 

  775.770  76 

Interest  earned  on  securities    1.097  50 

Total  accretions  and  balance    $932,S6S  26 

Disbursements  from  Sinking  Fund: 

Bond  interest  paid     $639,000  00 

Security  investments  at  par    $123,500  00 

Add— 

Premium  paid   $6,619  89 

Accrued  interest  paid     1,194  30 

Total   $7,814  19 

Less  discounts     06 

  7.814  13 

Net  disbursements  for  investments.    131,314  13 

Total  disbursements      _   770.314  13 

Balance  June  30,  1934  ,   $162,554  13 
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BOARD  OF  STATE  HARBOR  COMMISSIONERS— ACCOUNT  I.   SCHEDULE  lll-A 
Second  San  Francisco  Seawall  Sinking  Fund  Balance  Sheet  as  of  June  30, 1934 


Investments  as  follows— Bonds 


Date  of 
issue 


Rate 


Number 
of  bonds 


Par  value 


State  of  California 
Improvement... 
State  of  California 
Improvement--. 
State  of  Californi 
State  of  Californ: 
State  of  Californ: 
State  of  Californ: 
State  of  Californ: 
State  of  Californ 
State  of  Californ: 
State  of  Californ 
State  of  Californ 
State  of  Californ: 
State  of  Californi 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 
State  of  Californ 


Assets 
San  Francisco  Harbor 


San  Francisco  Harbor 


Highways  

Highways  

Highways  

Highways  

Highways  

Highways  

Highways  

Highways  

Highways  

India  Basin  

Parks  

Sacramento  State  Buildings  

State  and  University  Buildings. 
State  University  and  Buildings. 

University  Buildings  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  


7/  2/11 

7/  2/15 
7/  3/11 
9/  3/22 
5/  3/23 
7/  3/17 
7/  3/19 
5/  3/24 
10/  3/23 
11/  3/21 
7/  3/21 
9/  2/11 
1/  2/29 
7/  2/15 
1/  2/27 
1/  2/27 
1/  5/15 
2/  1/28 
5/  1/28 
6/  1/31 
6/  1/27 
10/  1/31 
10/  1/28 
2/  1/31 
2/  1/24 
5/  1/25 
2/  1/27 
12/  1/31 
4/  1/32 


4% 

4% 

4% 

4^% 

iH% 

4H% 

m7o 

m% 

5% 

h%% 

4% 

4% 

4% 

4M% 

4H% 

4H% 

4% 

4% 

4% 

4J^% 

4% 

4J4% 

4^% 

43^% 

41^% 

4H% 

43^% 

4M% 


Total  bonds  at  par. 

Add- 

Premiums  paid  

Accrued  interest  paid  -  - 


Total- -- 
Less  discounts - 


Total  

Cash  on  hand. 


Total  assets. 


Bond  interest  payable  July  2,  1934. 
Net  Sinking  Fund  assets  


Liabilities 


117 

139 
64 
15 


$1,000  00 

1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
500  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 


$36,039  85 
6,829  35 


$42,869  20 
4,974  24 


$117,000  00 

139,000  00 
64,000  00 
15,000  00 
24,000  00 
46,000  00 

1,000  00 
19,000  00 
32,000  00 
14,000  00 

5,000  00 
17,000  00 
17,000  00 
22,500  00 
41,000  00 
69,000  00 

2,000  00 
27,000  00 

5,000  00 
16,000  00 

2,000  00 

5,000  00 
13,000  00 

6,000  00 
19,000  00 

2,000  00 

5,000  00 
73,000  00 
10,000  00 


$827,500  00 


37,894 


$865,394  96 
180,153  59 


$1,045,548  55 


180,000  00 


$865,548  55 
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BOARD  OF  STATE  HARBOR  COMMISSIONERS— ACCOUNT  1.   SCHEDULE  lll-B 
Statement  of  Second  San  Francisco  Seawall  Sinking  Fuiid  Transactions  from  July  1, 1932,  to  June  30, 1934 

Sinking  Fund  balance  July  1,  1932   $180,170  32 

Accretions  to  Sinking  Fund: 
Cash  transferred  from  Harbor  Improvement  Fund — 

For  bond  interest   $720,000  00 

For  bond  redemptions   321,428  56 

  1,041,428  56 

Interest  earned  on  securities   51,391  25 

Total  accretions  and  balance  .   $1,272,990  13 

Disbursements  from  Sinking  Fund: 

Bond  interest  paid   $720,000  00 

Security  investments  at  par   $354,500  00 

Add- 

Premiums  paid   $17,422  63 

Accrued  interest  paid   2,965  29 

Total   $20,387  92 

Less  discounts   2,051  38 

  18,336  54 

Net  disbursements  for  investments   372,836  54 

Total  disbursements   1,092,836  54 

Balance  June  30,  1934   $180,153  59 

BOARD  OF  STATE  HARBOR  COMMISSIONERS— ACCOUNT  I.   SCHEDULE  IV-A 
India  Basin  Sinking  Fund  Balance  Sheet  as  of  June  30, 1934 


Investments  as  follows— Bonds 


Date  of 


Rate 


Number 
of  bonds 


Par  value 


State  of  California 
Improvement--. 
State  of  California 
Improvement--. 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 
State  of  California 


Assets 
San  Francisco  Harbor 


San  Francisco  Harbor 


Highways  

Highways  

Highways  

Highways  

Highways  

Highways  

Highways  

Highways  

India  Bas'n  

Parks  

Tenth  Olympiad  

State  Buildings  

State  and  University  Buildings  . 
State  and  University  Buildings- 
Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  

Veterans  Welfare  


7/  2/11 

7/  2/15 
7/  3/11 
9/  3/22 
5/  3/23 
7/  3/19 
5/  3/24 
10/  3/23 
11/  3/21 
7/  3/21 
1/  2/11 
1/  2/29 
1/  2/29 
7  /2/15 
1/  2/27 
1/  2/27 
2/  1/28 
6/  1/31 
10/  1/31 
10/  1/28 
2/  1/31 
12/  1/31 


4% 

4% 

4% 

4J4% 

4M% 

4^% 

Wo 

5% 

5H% 

4% 
4% 
4J^% 
4% 

iH% 

4H% 

4% 

4% 

4% 

4K% 

4^% 

4H% 


Total  bonds  at  par- 

Add— 

Premiums  paid  

Accrued  interest  paid  -  - . 


Total-.-. 
Less  discount - 


■  Total- -- 
Cash  on  hand- 


Total  assets. 


Bond  interest  payable  July  2, 1934. 
Net  Sinking  Fund  assets  


Liabilities 


$1,000  00 

1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
500  00 
1,000  00 
1,000  00 
1.000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 
1,000  00 


$3,669  91 
827  11 


$4,497  02 
489  11 


$9,000  00 

19,000  00 
8,000  00 
1,000  00 
5,000  00 
1,000  00 
7.000  00 
2,000  00 
1,000  00 
2.000  00 
3.000  00 
1.000  00 
1.000  00 
500  00 
4.000  00 
5.000  00 
1.000  00 
1.000  00 
3,()(X)  00 

10,000  00 
2.000  00 
2,000  00 


$88,500  00 


4.007  91 


$92,507  91 
17.162  76 


$109,670  67 

17.060  00 


$92,610  67 
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BOARD  OF  STATE  HARBOR  COMMISSIONERS— ACCOUNT  I.    SCHEDULE  IV-B 
Statement  of  India  Basin  Sinking  Fund  Transactions  from  July  1, 1932,  to  June  30, 1934 

Sinking  Fund  balance  July  1,  1932.    $17,373  59 

Accretions  to  Sinking  Fund: 
Cash  transferred  from  Harbor  Improvement  Fund — 

For  bond  interest   $68,240  00 

For  bond  redemptions   30,464  28 


8,704  28 

Interest  earned  on  securities   5,652  50 


Total  accretions  and  balances  $121,730  37 

Disbursements  from  Sinking  Fund: 

Bond  interest  paid   $68,240  00 

Security  investments  at  par   $34,500  00   

Add- 

Premiums  paid   $1,644  57 

Accrued  interest  paid   313  07 


Total   $1,957  64 

Less  discounts   130  03 

  1,827  61 


Net  disbursements  for  investments   36,327  61 


Total  disbursements     104,567  61 


Balance  June  30, 1934       $17,162  76 
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BOARD  OF  STATE  HARBOR  COMMISSIONERS— ACCOUNT  I.  SCHEDULE  V 
Comparative  Statement  of  Property  and  Equipment  as  of  June  30, 1934,  and  June  30, 1933 


Unit 
number 


Fiscal  year 
ended 
June  30,  1934 


Land — 

Seawall  lots  and  other  land: 

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot  

Seawall  lot,  purchased  

Seawall  lot,  Reclamation  No.  1. 
SeawaU  lot,  Reclamation  Xo.  2. 
Clay  and  Merchant  Streets  


.  Total  seawall  lots  and  other  lands  

Submerged  lands  inside  of  solid  fill  line.. 
Submerged  lands  outside  of  solid  fill  line. 

Reclaimed  lands  in  El  Embarcadero  

Submerged  lands,  all  other  streets  


300 
301 
302 
303 
311 
312 
313 
314 
315 
316 
317 
318 
319 
320 
321 
322 
323 
324 
325 
326 
327 
328 
329 
330 
331 
332 
333 
334 
335 
336 
337 
338 
339 
340 
342 
343 
344 
344 
344 


$1  00 

67,500  00 
131,250  00 
199,875  00 
200,000  00 

25,000  00 
120,000  00 
110,000  00 
150,000  00 

50,000  00 
325,000  00 
145,000  00 

25,000  00 

28,500  00 
262,500  00 
440,000  00 

20,000  00 
300,000  00 
505,000  00 

25,000  00 

94,588  00 
107,176  00 

51,180  50 
342,275  50 

51,187  50 
366,727  50 
397,399  50 
489,865  50 

69,414  00 
851,161  00 
2,302,690  50 
317,300  00 

13,500  00 
610,000  00 

28,750  00 

16,546  24 
857,211  22 

16,978  82 
432,599  65 
150.000  00 


$10,696,177  43 
4,914,598  95 
28,875,957  90 
31  00 
37  00 


Total  land. 


$44,486,802  28 
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BOARD  OF  STATE  HARBOR  COMMISSIONERS— ACCOUNT  I.   SCHEDULE  V— Continued 


Comparative  Statement  of  Property  and  Equipment  as  of  June  30, 1934,  and  June  30, 1933 


Unit 

Fiscal  year 

Fiscal  year 

number 

ended 
June  oO,  }9o4 

ended 
June  30,  1933 

3uiluings  and  structures — 

Pier  and  wharf  substructures: 

•900  K7K  rtK 

•  OOO  K7K  OK 

90ZZ, 0/0  Do 

Substructure           _   —  _ 

Q 
O 

OOK  070    1  7 

OOK  070    1  7 

Z80,z7z  17 

Substructure   .  .  

( JN  ew ;  0 

1  OOO  lA 

705  44 

(KJIQ)  O 

iuo,yDU  i£ 

inA  100  AA 
lUD,iyZ  04 

Substructure  -   .  

7 

n7  Koo  on 
9/, 08^  oU 

07  KOO  OA 

97,08Z  BU 

Substructure    -  . 

9 

91  9nft  ftQ 

oi,o9y  yts 

91  OOO  no 

01,099  98 

Substructure  -    -    -  

11 

inK  lao  Ko 
lU0,i9o  08 

1AA  19A  AA 

iu4,iou  uy 

Substructure                 -   _   

14 

OAA  OAK  AA 
^44,600  DO 

CiA  A  OAC  AA 

^44,»d5  DO 

Substructure      -    _   

10 

AAA  700  9n 

404, /ys  oV 

AAA  70Q  9A 

4o4,/9o  oU 

Substructure             .                       .       .                   ...  . 

16 

286,696  63 

286,696  63 

Substructure        —  -  .    —                       —  .   

1  7 
1  / 

9A1  Q7C  90 
£541,8/8  6Z 

9A1  070  90 
041,8/8  OZ 

Substructure,                                                         ...  _    .  . 

18 

283,243  48 

283,243  48 

Substructure                      -  .   

10 

ly 

70  AAA  no 

A  A  7A1  AA 

00,791  U4 

Substructure,    .     _    . 

on 

01  A  A A9  OA 

/lD,4oo  94 

01  A  A  A9  OA 

z1d,4do  94 

Substructure.          -    _    - 

00 

07A  OOA  OQ 

//4,i284  9e 

07A  OOA  00 

z74,z84  90 

(,iNew^  cio 

A77  0K7  no 

A77  0K7  AO 

4/  /  ,eo/  UZ 

Substructure..  _               _        .             _    .         ...    .  . 

24 

218,904  06 

218,904  06 

191  970  CO 

10 1,0//  oy 

191  970  OQ 
161,611  89 

Substructure .  .   

OA 

C7A  707  7!; 

Q7A  707  7ti 
8/4, /o/  10 

Substructure.-    _        ._    —    ......  ... 

07 

1  7A  099  9R 
1/0,800  OD 

1  7A  099   9  A 
1/0,800  00 

Substructure ..                      .    .            .....  .... 

oc 

KKi;  n99  OA 
000, Uoo  94 

KKK  A99  OA 

ooo,Uoo  94 

Substructure.   .  —  .    ..    .  ..... 

OQ 

zy 

AA7  n90  01 

d4/,Uo/ 

AA7  A90  01 
04/,Uoz  Zl 

Substructure  .    _      .. 

oU 

OAO  017  00 

yDy,el/  eZ 

OAO  017  QO 

yDy,8i/  OZ 

Substructure.     .    ...     .......  ..   

^1 

6\ 

OQ1  9AA  OA 

Z8i,oD4  yo 

001  9AA  OA 
Z8l,004  90 

Substructure ......                 .    .   .. 

^o 

OAA  O01  An 

844, Z8l  4U 

OAA  001  AA 

844, zel  4U 

Substructure                                       ...  ... 

66 

9A1  A7A  70 
0Dl,4/D  10 

9A1  A7A  70 
001,470  /8 

Substructure               _                                            .    .  ... 

34 

277,923  82 

277,923  82 

Substructure.-  —  —  ..    .  .   

00 

Q9f»  9nA  A7 

you,ou0  0/ 

001  9QA  tLt 

8yi,oyD  01 

Substructure..  ......    -  --   

do 

9  AO  OR7  KO 
ODZ,Z07  09 

9AO  OK7  KO 
ODZ,ZO/  09 

Substructure  ..               —  .  ..  ..   

97 

9A0  R70  AA 
CSDe,0/8  40 

9A0  K70  AA 
008.0/8  40 

Substructure..  ..     .  .   .   ..   

38 

509,346  37 

509,346  37 

Substructure.                  ._    .                            .  _.  

39 

677,585  91 

677,585  91 

Substructure                            .    .     

40 

A70  OKO  "iV 
'i/SjZOVJ  0/ 

A70  OKA  K7 
4/8,Z0u  0/ 

Substructure           ..   .   

41 

oon  mi  90 

Z8U,U40  oz 

OOA  AAO  00 
Z8U,U40  OZ 

Substructure..                           ..    ..      _ 

42 

lArt  17(1  07 

1111,1/0  y/ 

100  KOA  10 
108,080  IZ 

Substructure ..     .    ..        .                                _.    ..  — 

43 

oni  onA  7fi 

ZU4,9Ut   /  8 

OAA  AAA  70 

zu*,yu*  /  8 

Substructure..                            .  .  .  .    — 

44 

0A7  (iCQ  CR 
ZH  ,0o\f  80 

OAR  7Q(;  17 

Z10, /yo  0/ 

Substructure                     .    ....               .    .    ..   _ 

90 

1  An7  nio  ni 

l,9U/,UoZ  Ul 

1  AA7  A90  fll 
1,*U/,U0Z  Ul 

Substructure  ..                   .                    _    ..  .. 

j.fi 

VQ 

ono  m  A  90 

ZUZ,U1D  OZ 

OAO  f^l  A  99 
ZUZ,U10  OZ 

Substructure ..                  .                        ..    ..  .... 

47 

A9  n7(\  1  A 
*0,U/U  ID 

91  1 KA  7B 
0*,100  /8 

48 

009  700  00 
880, /Z8  Z8 

009  700  OQ 
880, /Zo  Zo 

Substructure.                                  ...  .  ... 

49 

121,736  58 

121,736  58 

Substructure __             _.     .    —             —  .   

ou 

7A0  SOi;  OA 
/4o,0Z0  ZD 

710  KOK  OA 
/48,0Z0  ZD 

Miscellaneous  substructures.  ..  —  ....  — 

52 

y,80U  /8 

Q  Sin  78 

y,80U  /8 

Substructure           ..                    .    ..  .   

0* 

990  91  A  KA 

ooy,oiT  OD 

OOA  oil  KA 
00lf,014  OD 

State  Products  Terminal — substructure  

00 

007  A  AO  OA 
80/,9DZ  Zrt 

097  A  AO  01 
80/,4DZ  Z% 

Channel  Street  Wharf — substructure. 

58 

17,012  30 

17,012  30 

Channel  Street  Wharf,  South  Side — substructure.  ..  ..    .  .  .. 

60 

19,293  59 

19,293  59 

62 

91  991  11 

21  221  11 

Sixteenth  Street  Wharf,  North  Side— substructure.  _   

64 

57,474  65 

57!474  65 

Central  Basin...    ..  ..   .......             ...  . 

66 

39,296  08 

39,296  08 

Substructure..  ....    ..     .   . 

68 

14  00 

14  00 

Nineteenth  and  Twenty-fourth  streets  Wharf              .  .  ... 

70 

4  00 

4  00 

Tulare  Street  Wharf  .  

84 

554  87 

N.  Islais  Creek,  East  Third  Street  

86 

1  00 

1  00 

Islais  Creek  S/S,  West  of  Third  Street  

88 

86,431  57 

86,431  57 

Islais  Creek  1S/S  Grain  Terminal..  ..      ..   ..... 

90 

239,166  96 

239,166  96 

Islais  Creek  S/S,  East  of  Third  Street  

92 

250,692  71 

250,142  74 

Substructure        

344 

555  20 

$18,472,122  94 

$18,414,747  41 
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BOARD  OF  STATE  HARBOR  COMMISSIONERS— ACCOUNT  I.   SCHEDULE  V— Continued 
Comparative  StatTment  of  Property  and  Equipment  as  of  June  30, 1934,  and  June  30,  1933 


Unit 
number 

ended 
June  30,  1934 

V  1 

June  30  1933 

17-19-23-32 

1947  76 

1 

$154,549  97 

154,549  97 

3 

121,970  21 

121^970  21 

5 

38,750  86 

38  750  86 

7 

71J39  01 

56^922  35 

9 

11,697  76 

lllsOS  21 

11 

57,914  57 

57,914  57 

14 

121*601  48 

121,601  48 

(New)  15 

142,692  79 

142,692  79 

16 

105,236  79 

1051236  79 

17 

84,105  55 

83^916  00 

18 

12M44  26 

121,444  26 

19 

4,749  10 

4,534  55 

20 

52,304  56 

52^304  56 

22 

97,904  83 

97^904  83 

(New)  23 

144^308  65 

144,119  10 

24 

106,056  74 

105^340  35 

25 

53,138  95 

53^138  95 

26 

194,930  82 

194,930  82 

27 

40,032  67 

4o[o32  67 

28 

131J67  26 

131J67  26 

29 

173,927  07 

173^927  07 

30 

234,824  15 

234,824  15 

31 

91,357  75 

91,357  75 

32 

203,267  64 

203,078  08 

33 

115,942  40 

115*942  40 

34 

23!655  19 

23,655  19 

35 

263,968  19 

193,074  21 

36 

56,254  59 

56,254  59 

37 

153^099  79 

153,099  79 

38 

137^050  88 

127,920  76 

39 

94^618  83 

94^618  83 

40 

122,670  77 

122,670  77 

41 

111,457  75 

111,457  75 

42 

56^004  94 

54,631  21 

43 

5^032  28 

6^286  36 

44 

122,233  28 

122,233  28 

45 

415,342  52 

415)342  52 

46 

92[297  56 

92*297  56 

48 

238J33  88 

238,361  47 

49 

8^942  35 

8,620  35 

49 

12,300  01 

12)300  01 

49 

18,104  94 

18,104  94 

49 

12,744  80 

12)744  80 

49 

8*  183  65 

8,183  65 

49 

12',295  36 

12)295  36 

49 

21,112  74 

21,112  74 

49 

2,438  81 

2.438  SI 

50 

209,922  38 

209.601  33 

52 

2,109  00 

2.109  00 

54 

61,898  69 

6I.S9S  69 

56 

460.106  IS 

460.106  IS 

58 

273  00 

273  00 

62 

906  81 

906  SI 

64 

339  39 

339  39 

90 

248,812  07 

24S,S12  07 

156 

269,531  81 

214.384  32 

$5,918,658  28 

$5,766,793  53 

Buildings  and  structures — 

Pier  and  wharf  superstructures: 

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  -  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  .  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  

Fishermen's  Wharf,  miscellaneous  

Taylor  Street  Markets  

Booth  Fisheries  

Barge  Office,  Seawall  Loi  C  

Crab  Fishermen's  Building  

Boat  Builders'  Shop  

Borzonne  Building  

Net  House  and  Sardine  Association  Office- 
Pier  shed  

Pier  shed  

Pier  shed  

State  Products  Terminal  

Pier  shed  

Pier  shed  

Pier  shed  

Pier  shed  .  

State  Refrigeration  Terminal  


Total  pier  and  wharf  superstructures  - 


4—28091 
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Unit 
number 


Fiscal  year 
ended 
June  30,  1934 


Ferry  slip  substructures- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure- 
Passenger  ferry  slip  substructure. 

Total  ferry  slip  substructures.  _ 


Ferry  slip  superstructiKes— 
Passenger  ferry  slip  superstructure- 
Passenger  ferry  slip  superstructure. 
Passenger  ferry  slip  superstructure - 
Passenger  ferry  slip  superstructure- 
Passenger  ferry  slip  superstructure- 
Passenger  ferry  slip  superstructure. 
Passenger  ferry  slip  superstructure. 
Passenger  ferry  slip  superstructure. 
Passenger  ferry  slip  superstructure. 
Passenger  ferry  slip  superstructure. 
Passenger  ferry  slip  superstructure. 

Total  ferry  slip  superstructures. . 


Ferry  Building  group — 

Main  Ferry  Building  

Annex  A  

Annex  B  

Annex  C  

Viaduct  over  Embarcadero. 
Embarcadero  Subway  


Total  Ferry  Building  group. 

Buildings  on  seawall  lots — 

Cotton  Terminal  

Pile  Boom  

Boiler  House  


Total  buildings  on  seawall  lots. 

Street  lighting  systems  

Underground  conduits — electrical . 


200 
201 
202 
203 
204 
205 
206 
207 
208 
209 
210 
250 
260 
261 
262 
263 
264 


200 
202 
203 
204 
205 
206 
207 
208 
209 
210 
250 


275 
276 
277 
278 
279 
280 


336 
344 
344 


$133,788  57 
20,363  56 
50,429  75 
49,611  54 
72,624  69 
107,362  34 
50,252  26 
131,500  96 
140,099  11 
118,080  94 
124,218  68 
334,991  95 
31,295  24 
62,375  82 
83,468  72 
116,912  95 
150,679  79 


$1,778,056  87 


$34,946  02 
2,320  09 
8,101  39 
11,216  70 
3,018  64 
5,284  84 
5,677  27 
12,668  39 
17,854  40 
12,856  15 
13,082  87 


$127,026  76 


$878,974  88 
19,844  20 
113,506  86 
270,293  53 
36,556  44 
289,802  60 


$1,608,978  51 


$7,534  57 
17,507  45 
9,285  22 


$34,327  24 
$40,864  65 
$136,114  60 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


51 


BOARD  OF  STATE  HARBOR  COMMISSIONERS— ACCOUNT  I.   SCHEDULE  V— Continued 
Comparative  Statement  of  Property  and  Equipment  as  of  June  30, 1934,  and  June  30, 1933 


Unit 
number 


Fiscal  year 
ended 
June  30,  1934 


Fiscal  year 
ended 
June  30,  1933 


Seawalls — 

Rock  Breakwater  

Seawall,  Section  B  

Seawall,  Section  A  

Seawall,  Section  1  . 

Seawall,  Section  2  

Seawall,  Section  3  

Seawall,  Section  4  

Seawall,  Section  5  

Seawall,  Section  6  

Seawall,  Section  7  

Seawall,  Section  8-8A-8B- 
Seawall,  Section  9-9A-9B- 

Seawall,  Section  10  

Seawall,  Section  11-11A__ 

Seawall,  Section  12  

Seawall,  Section  13  

Seawall,  Section  14  

Seawall,  Section  15  

Seawall,  Section  16  


Total  seawalls- 


Street  improvements,  Embarcadero — 

Pavement  Embarcadero,  Section  B  

Pavement  Embarcadero,  Section  A  

Pavement  Embarcadero,  Section  1  

Pavement  Embarcadero,  Section  2  __. 

Pavement  Embarcadero,  Section  3  

Pavement  Embarcadero,  Section  4  

Pavement  Embarcadero,  Section  5  

Pavement  Embarcadero,  Section  6  

Pavement  Embarcadero,  Section  7  

Pavement  Embarcadero,  Section  8-8A-8B_ 
Pavement  Embarcadero,  Section  9-9A-9B . 

Pavement  Embarcadero,  Section  10  

Pavement  Embarcadero,  Section  11-llA— . 

Pavement  Embarcadero,  Section  12  

Pavement  Embarcadero,  Section  13-13A-_. 

Pavement  Embarcadero,  Section  14  

Pavement  Embarcadero,  Section  15  

Pavement  Embarcadero,  Section  16  


Total  improvements,  Embarcadero- 


Street  improvements  on  other  streets — 

Pavement  Fisherman's  Wharf  

Pavement  Taylor  Street  

Pavement  Third  Street  

Pavement  Jefferson  Street  

Pavement  Taylor  Street  

Pavement  Jefferson  Street,  near  Hyde  

Pavement  Beach  and  Powell  Streets  

Pavement  Beach  and  Stockton  Streets  

Pavement  Grant  Avenue  and  North  Point  Street  

Pavement  Grant  Avenue,  Kearney  and  Bay  Streets  

Pavement  Bay,  San  Francisco  and  Montgomery  Streets  

Pavement  Francisco  and  Montgomery  Streets  

Pavement  Sansome,  Montgomery,  Francisco  and  Chestnut  Sts. 

Pavement  Sansome,  Lombard  and  Chestnut  Streets  

Pavement  Battery  and  Greenwich  Streets  

Pavement  Front  and  Union  Streets   

Pavement  Front  and  Green  Streets   

Pavement  Green,  Front  and  Vallejo  Streets...  

Pavement  Vallejo  and  Davis  Streets   

Pavement  Vallejo,  Davis  and  Broadway  Streets   

Pavement  Pacific,  Davis  and  Broadway  Streets   

Pavement  Pacific  Street   

Pavement  Folsom  and  Steuart  Streets   

Pavement  Spear  Street    

Pavement  Bryant  Street     

Pavement  Beale,  Main  and  Bryant  Streets   

Pavement  Fremont  and  Brannan  Streets  

Pavement  Brannan  and  First  Streets   

Pavement  King,  Gale  and  Townsend  Streets  

Pavement  King,  Second  and  Berry  Streets   

Pavement  Berry  Street  

Pavement  Berry  Street  


368 
369 
370 
371 
372 
373 
374 
375 
376 
377 
378 
379 
380 
381 
382 
383 
384 
385 
386 


49 
49 
56 
300 
301 
303 
311 
312 
313 
314 
315 
316 
317 
318 
319 
320 
321 
322 
323 
324 
325 
326 
327 
328 
329 
330 
331 
332 
333 
334 
336 
336 


$169,279  33 
210,379  96 
188,403  33 
354,533  21 
358,654  23 
473,237  95 
443,975  47 
319,102  87 
308,301  86 
809,561  10 
1,295,500  22 
1,521,697  06 
82,735  80 
195,451  86 
211,294  97 
318,916  28 
412,789  32 
344,283  87 
260,771  10 


$8,278,1 


79 


$35,630  01 
25,238  39 
55,797  84 
35,140  46 
40,515  96 
47,705  24 
50,527  64 
53,419  41 
83,950  17 
93,664  31 

190,336  85 
30,194  33 
43,281  05 
84,508  11 
38,796  46 
19,100  44 
6,231  74 
2,789  31 


$936,827  72 


$4,948  92 
1,761  00 
3,782  77 
814  22 
1,741  00 

14,264  26 
9,856  41 
4,633  45 
9,214  41 
7,322  16 
5.402  29 
2,493  22 
8.679  02 
5.816  31 
2,727  96 
2,685  18 
5,772  07 

10,786  91 
2.428  85 
8.726  83 

10,722  49 
2.250  46 
3.181  34 

11.019  65 
8.191  11 

20,361  14 
4,523  01 

29,390  22 
7.501  62 

20,254  16 
3,198  75 

17,718  95 


$169,279  33 
210,379  96 
188,403  33 
354,533  21 
358,654  23 
473,237  95 
443,975  47 
319,102  87 
308,301  86 
809,561  10 
1.295,500  22 
1,521,697  06 
82,735  80 
195,451  86 
211,294  97 
318,916  28 
412,789  32 
344,283  87 
260,771  10 


$8,278,869  79 


$35,630  01 
25,238  39 
55,797  84 
35,140  46 
40,515  96 
47,705  24 
50,527  64 
53,419  41 
83,950  17 
93.664  31 

190,336  85 
30,194  33 
43,281  05 
84,508  11 
38,796  46 
19,100  44 
6,231  74 
2,789  31 


$936,827  72 


$4,948  92 
1,761  00 
3.782  77 
814  22 
1.741  00 

14.2()4  26 
9.S56  41 
4.633  45 
9.214  41 
7.322  16 
5.402  29 
2,493  22 
8.679  02 
5.S16  31 
2.727  96 
2.6S5  IS 
5.772  07 

10,786  91 
2,428  85 
8.726  83 

10.722  49 
2.250  46 
3.181  34 

11.019  65 
S.191  11 

20.361  14 
4.523  01 

29.390  22 
7.501  62 

20.254  16 
3.198  75 

17,718  95 
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Street  improvements  on  other  streets — Continued 

Pavement  Third  and  Fourth  Streets  

Pavement  Sixteenth  and  Illinois  Streets  

Pavement  Illinois  Street  

Pavement  Third  Street  


Total  street  improvements  on  other  streets- 
Street  improvements  on  seawall  lots — 

Pavement  on  Lot  D  

Pavement  on  Lot  301  

Pavement  on  Lot  302  .  

Pavement  on  Lot  321  


Total  street  improvement  on  seawall  lots- 


Belt  Railroad- 
Third  Street  Bridge  

Tracks  and  paving  

Fort  Mason  Tunnel  

Roundhouse  

Fuel  and  sand  station  

Garage  

Platform  Lot  1  

Office  building,  Lot  9  

Office  building  and  platform.  Lot  5- 

Shed  and  platform,  Lot  11  

Shed  and  platform,  Lot  12  


Total  Belt  Railroad- 


Total  buildings  and  structures- 


Equipment — 

Automotive  equipment: 

Buick  sedan  

Dodge  sedan  

Ford  sedan   . . 

Chrysler  sedan  

Ford  

Kleiber  truck  

Ford  pickup  

Ford  pickup  

Ford  light  truck  

Chrysler  sedan  

Studebaker  sedan  ^  

White  truck  

Ford  coupe  

Ford  closed  express  body  

Kleiber  dump  truck  

Ford  coupe  

Chevrolet  truck  

Ford  coupe  .  

White  dump  truck  

Ford  town  sedan.   

Chevrolet  truck  

International  truck  

Plymouth  coupe  

Buick  coup*  

Standard  Ford  coupe  

Ford  Model  A,  standard  coupe. 
Plymouth  business  coupe  

•  Ford  truck  

Ford  sedan  

Ford  de  luxe  sedan  


Total  automotive  equipment. 

Dredges: 

Dredge  

Dredge...   


Unit 
number 


337 
340 
343 
344 


300 
301 
302 
321 


Total  dredges. 


Fiscal  year 
ended 
June  30,  1934 


132,453  62 
17,796  11 
21,600  00 
3,600  00 


$327,619  87 


$2,205  84 
4,192  41 
2,249  80 
2,301  73 


$10,949  78 


$316,964  49 

$294,509  54 

1,013,483  62 

1,012,400  50 

52,802  21 

52,802  21 

46,901  90 

46,743  52 

27,507  03 

27,507  03 

237  57 

237  57 

2,772  61 

2,772  61 

500  00 

500  00 

4,341  87 

4,341  87 

2,926  30 

2,926  30 

10,295  64 

10,295  64 

$1,478,733  24 

$1,455,036  79 

$39,149,150  25 

$38,915,074  41 

$1,633  70 
848  51 
1,132  58 
1,435  50 
935  26 
4,012  25 
544  69 


810  48 
1,670  00 
1.429  05 
4,740  14 
603  95 
834  99 
6,381  00 
560  11 
799  77 
601  17 
4,840  12 
797  37 
1,981  62 
907  29 
702  98 
1,857  10 
590  90 
600  17 
774  41 
905  33 
783  07 
754  40 


$44,467  91 


$50,795  22 
140,700  96 


$191,496  18 


Fiscal  year 
ended 
June  30,  1933 


$32,453  62 

17,796  11 

21,600  00 

3,600  00 


$327,619  87 


$2,205  84 
4,192  41 
2,249  80 
2,301  73 


$10,949  78 


$1,633  70 
240  00 

1,129  08 

1,435  50 
923  81 

4,012  25 
514  69 

—30  00 
810  48 

1,670  00 

1,429  05 

4,740  14 
603  95 
834  99 

6,381  00 
560  11 
799  77 
601  17 

4,840  12 
797  37 

1,981  62 
907  29 
702  02 

1,857  10 
590  90 
600  17 
600  17 
905  33 
783  07 
754  40 


$43,609  25 


$50,731  77 
140,700  96 


$191,432  73 
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BOARD  OF  STATE  HARBOR  COMMISSIONERS-ACCOUNT  I.   SCHEDULE  V-Continued 


Comparative  Statement  of  Property  and  Equipment  as  of  June  30, 1934,  and  June  30, 1933 


Unit 
number 

Fiscal  year 
ended 
June  30,  1934 

Fiscal  year 
ended 
June  30,  1933 

q  uipment— Continued 
Floats: 

Landing  float  for  speed  boats 

$963  90 
5,834  00 
8,570  68 
1,560  00 

$963  90 
5,834  00 
8,570  68 
1,560  00 

5  landing  floats   .         , .     -  .                           .  .  - 

1  landing  float                      .  _ 

Total  floats..-     .                           _     .    ._    .  . 

$16,928  58 
$30,358  60 

$16,928  58 
$30,358  60 

Launches: 

10 

Totallaunches    ....  . 

$30,358  60 

$22,148  12 
15,150  68 
30,626  33 
12,981  58 
16,079  46 
23,589  15 
785  96 
14  00 
10  00 
3,422  97 
361  60 
6,153  97 

$30,358  60 

$21,907  91 
15,150  68 
30,568  67 
12,846  28 
15,899  20 
23,554  88 
790  96 

Miscellaneous  equipment: 
OflBce  equipment         .                                         .  . .  _ 

Boiler  room  _         _ .  .                              . .           _  _  .  . 

Electrical  Department-  - 

Engineering  Department--         -----      -  -  - 

Ferry  Building,  equipment 

Fire  equipment.-  _                -        -    -  .-_   

Storeroom,  general     .  -        -       -               -           _  _ 

Storeroom,  old          .  _        -  -   

Purchasing  Department-  -        _--     _    _-       _  --   

492  80 
2,063  33 

361  60 
6,186  47 

Refrigeration  terminal-.-                    --    --     .  .  

Traffic  Department                .    .    .                      --  - 

Wharfinger's  office  equipment-.        -    ------ 

Total  miscellaneous  equipment---                        .     -  --  - 

$131,323  82 

$8,801  63 
■  18,361  48 
21,480  96 
30,055  20 
6,237  75 
500  00 
750  00 
4,470  03 
1,036  84 
4,906  64 
23  50 

$129,822  78 

$8,801  63 
18,361  48 
21,113  36 
30.055  20 
6,237  75 
500  00 
750  00 
4,470  03 
1.036  84 
4,832  19 
23  50 

Pile  drivers: 

Pile  driver.    -    -   

1 

2 
3 
6 
8 

Pile  driver.-         .    ..  _         .           -    .    _ 

Pile  driver-    .-    ..        -       -                                 .  --, 

Pile  driver.  .                        -----        _    -__       -  -- 

Pile  driver--            --                       -         .  - 

Pooled  equipment.  Slip  2            -                  -    -  -     .  . .  _ 

Pooled  equipment,  Slip  8-            --  -     

Pooled  equipment.  Slip  18                  _     _  -                  . .    _  _ 

Miscellaneous  pile  driver  equipment-  -  

Miscellaneous  equipment  pile  boom           -  -  _  -  _  -  _  -   

Patching  department-.        --                   -  --   . 

Total  pile  drivers.  _       

$96,624  03 

$5,588  02 
13,371  89 
1,573  29 
14  50 
80  71 
2,622  90 
27S  00 
1,451  19 
439  00 
675  48 

$96,181  98 

$5,630  52 
12.711  S9 
1,571  16 
14  50 
102  77 
2.742  16 
27S  00 
1.491  19 
371  50 
695  4S 

Shop  tools  and  maintenance  equipment: 

Carpenter  shop   -  -    .    . .  -  -  -  . . .  _  _    .  

Garage  equipment  and  tools.--             _      --. 

Machinist  -      -   

Oilers               --     -  ------- 

Painters-  .     _  _.     ..-    -    

Plasterers-.-                                   --  -  

Plumbers                  .-         .    .  ..  

Tinners...  .       -     ---    --  

Total  shop  tools  and  maintenance   

$26,094  98 

$2,764  50 
1,795  00 
1.245  00 
7.696  37 
3.401  25 
3.981  99 

125.609  17 

$2,764  50 
1.795  00 
1.245  00 
7.696  37 
3.401  25 
4.440  26 

Street  maintenance  department: 
Air  compressor ..  .  .     

Air  compressor,  portable---       .. 

Concretemixer    .   .-  

Elgin  sweeper    

Gallon  roller  - .    ... 

Street  maintenance  equipment    

Total  street  maintenance  department    

$20,884  11 
$1,119  11 

$21,342  3S 
$1,119  11 

■  Tractors  and  trailers: 

Trailers  .   

Total  tractors  and  trailers   

S1,1I9  11 
S1.783  40 

S1.119  11 
S1.783  40 

Cargo  piling  machines: 
Piling  machine.    .  ...   

Total  cargo  piling  machines  

$1,783  40 

$1,783  40 
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Unit 
number 

Fiscal  year 
ended 
June  30,  1934 

Fiscal  year 
ended 
June  30,  1933 

EQuipincnt — Continued 
Tugs  3>n(l  scows  ^ 
Governor  Irwin 

10 
11 
5 
6 
7 
8 

$32,351  23 
27,644  75 
8,170  00 
8,170  00 
22,384  03 
22,384  04 

$32,351  23 
27,644  75 
8,170  00 
8,170  00 
22,384  03 
22,384  04 

Governor  Markham  _  _            -                                   .  . 

Scow              -    -      . 

Scow 

Scow 

Total  tugs  and  scows 

$121,104  05 

$3,245  10 
563  54 
31,288  16 

$15,380  00 
16,650  00 
16,650  00 
19,600  00 

OO  OKI  fiO 

33,801  80 
31,o6o  05 

$121,104  05 

$0,245  10 
563  54 
30,824  27 

$15,380  00 
16,650  00 
16,650  00 
19,600  00 

oo  OC1  AO 

00,351  03 
33,801  80 
31,868  88 

Belt  Railroad: 

Station  and  oflSce  buildings             .                -  _    .  .  _    .  .  -  -  _ 

Roadway  tools 

Shop  machinery                                         ,                    .  _ 

Steam  locomotives: 
Locomotive...              .                        .              .  .  

6 
7 
8 
9 
10 
11 

Locomotive 

Locomotive 

Locomotive 

Locomotive.       ...  ..     ._    _ 

Locomotive 

Locomotive...  _-.    

Total  steam  locomotives..                                ...  .  .  

$167,301  71 
$16,808  34 

$1,363  16 
1,363  16 
1,363  16 

$167,301  71 
$16,808  34 

$1,363  16 
1,363  16 
1,363  16 

Locomotive  crane.  .     ...    ........  ....... 

Work  equipment: 
Flat  car,  steel .  ..        ...    .                  _           .-.    . 

1 

2 
3 

Flat  car,  steel . .    . .  _  .             .               .                            .  _ 

Flat  car,  steel ....  ..   

Total  work  equipment-                   ...                         ..  . 

$4,089  48 

$4,089  48 

Total  equipment...               .....     .  ..    __ 

$905,481  10 

$902,124  47 

Grand  total-      .      .   

$84,541,433  63 

$8  4,289,645 
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15,960  35 
602  10 
1,536  41 
4,495  81 
25,120  27 
6,833  81 
381  92 
944  77 
917  17 
285  87 
10,414  83 
173  60 

1,502  33 
247  34 
84  84 

3,674  78 
10,248  02 
757  71 

5,872  99 
3,563  91 
1,035  04 
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$599,243  39 

$1,216,217  06 

$59,374  09 
156,782  43 
21,588  81 

$1,453,962  39 

$120,237  45 

$12,685  91 
$1,316  97 

$7,920  87 

19,151  30 
13,296  50 
20,696  03 
7,597  94 
6,830  14 

$1,175  54 
9  85 
4,390  16 
1,469  36 
4,776  23 
864  77 

$1,316  97 

$4,063  78 
494  95 
1,442  63 
846  19 
501  98 
571  34 

$651,921  47 

$1,285,259  69 

$77,331  61 
183,422  77 
22,911  06 

CO 

lO 

(M 
05_ 
CO 
CD 

»o 
<■/;> 

$34,656  23 

$17,429  35 
$6,936  86 

$8,133  92 

430  69 
553  70 
517  68 
3,826  75 
3,595  98 

$120  47 
32  70 
312  40 
367  69 
16,591  31 
2  53 
2  25 

$6,936  86 

$3,685  30 
615  41 
2,171  32 
779  41 
245  08 
512  59 
124  81 
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BOARD  OF  STATE  HARBOR  COMMISSIONERS— EXHIBIT  E 

Summary  Statement  Showing  Tons  of  Freight  Discharged  and  Loaded  Over  the  State  Wharves  During  the  Forty  Years 

From  1894  to  1934 

Year  Tons 

1894-  1895   3,729,367 

1895-  1896   3,848,461 

1896-  1897   3,657,219 

1897-  1898   3,894,362 

1898-  1899   4,154,543 

1899-  1900   4,646,157 

1900-  1901   5,048,831 

1901-  1902   4,890,679 

1902-  1903   5,203,485 

1903-  1904   5,528,048 

1904-  1905  :   5,292,113 

1905-  1906   5,748,992 

1906-  1907   6,802,793 

1907-  1908   6,468,527 

1908-  1909   6,325,078 

1909-  1910   6,866,148 

1910-  1911   6,629,122 

1911-  1912   6,798,726 

1912-  1913   7,528,965 

1913-  1914   7,253,896 

1914-  1915  -    7,947,117 

1915-  1916   8,900,255 

1916-  1917--..  —  .   9,389,417 

United  States  transport  wharves.  Western  Sugar  Refinery  wharves,  Bethle- 
hem Shipbuilding  Corporation,  and  U.  S.  Steel  Products  Co.  wharves   465,142 

  9,854,559 

1917-  1918   9,707,612 

United  States  transport  wharves,  etc   550,000 

  10,257,612 

1918-  1919...-   8,678,791 

United  States  transport  wharves,  etc   519,678 

  9.198,469 

1919-  1920   8,916,798 

United  States  transport  wharves,  etc.    550,000 

  9,466.798 

1920-  1921   8,208,577 

United  States  transport  wharves,  etc    304,510 

  8,513,087 

1921-  1922   8,193,435 

United  States  transport  wharves,  etc   434,565 

  8,628,000 

1922-  1923  .   10,087,936 

1923-  1924    10,607,309 

1924-  1925    10,099,336 

1925-  1926                                                                                                   -  10,652,076 

1926-  1927   11.131,850 

1927-  1928    10.854,087 

1928-  1929*    11.639,971 

1929-  1930*   12  448  242 

1930-  1931*    11,639,151 

1931-  1932*   9,578,118 

1932-  193.3*  -     8.674.528 

1933-  1934*      9.026.604 


*  Includes  tonnage  of  inbound  inland  waterway  and  coastwise  cargo  reshipped  which  was  not  included  prior  to 
April.  1929. 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


■/ 

\ 


! 


28091— Paees  72-73 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


74 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


III 


1 05  CO     >/5  o>  e<5 


to 

00  1-1  00 
OO  l-H 


I  !>■  a>  CO     ic  o  cc  1-1 


CO 


I  CO  00  »o 
1  lO  .-I  CO 

1  o'l-T  o" 


i^Oi-i- 

I  »0  1-1  ! 

I  o  i-T  < 


^  CO 


C  cS  (U 


ga. 


i-g  S'StJ 


t—  O  CO 
1-1  CO  T»< 


CD  ^  CO  00  <M 
<N  O  00  <M  CO 
^  lO  iC  1-1 


CO  oo  oo 


CO  00  05  ■ 

)  cno^co  <M  I 
i-T  cort" 


CO  »c  >o  i-<  oo  C<)  Tj<  oo 

lo  o>     03     »o  csi 
CO CO  CD  •<»<_^_ 

oc5"i-r-^'^'"-^t~^  ■^"'O 

CO      '     1-1  CD  1-1 


l«  (M  CO 

1-1 03  a> 

O  00  o 


lO  o 

of  o 


1 
§1 


s  a 


2  oc<a 

a—  p. 


3 


1  '5 

1  03 



sesp 

' 

'  a)  o 

1  oTo 

(oil-( 

IstuffE 

isses. 

o  a>  O 


p.  o. 


11 

III 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS  75 


11 

1,275 
148 

CO  IT) 

CO            CO  CO  '-I 

1-1                         CO  T-l 

CO 

CD  T-t  1 

3,559 

CO  — 

CO  o: 
CI  C-1 

00 

CO  o 
1-1  CO 

CO  1-1 

CO 

»o 

CO 

1 

oo 
OS 

12 
1,275 

148 

CO  >o 

O            CO  oo  1-1 

CO                 00  CO 

CO  CO  t--  1-1  o 
^  O  CO 

3,637 

282 
389 

ca 
CO 

lO 

03 

o 

CD 

1 

211,960 
10,598 

T-l  CO  ,-1 

i-H  ,-t       lO  CO 

r-^  O 

CO            COCO       00  OOCDOOCOO 
1-1            COlO                      10050  CD  CO 
1-1            1-1                           CO  CD  1-1  CO  CO 

i-T  IX 

C5  CO  CO  o 
1-1 

4,404 

o 

1,029 
31 

O 

oo 
CO 

o  o 

1,725 

151,740 
7,587 

CO 

CO 

18,219 

O  CD 
^  CO 

oo  t— 

CO  oo 

»o  o 
1-1  rjl 

QO 
CO 

13,112 

05 

o 

CD 

oo 

00 

424 
4,016 

o  o  »o 
CO  1-1 

CO 

O  -H 

CO 

CO 

CO 
CO 

CO 

O  CO  CO 
CO  CO  CO 

co 

2,577 
21 
127 

137 

CO 

82 
1 

4,080 
1,215 

1,026 
6,673 

469 

3,645 

O 
^  C<) 

CO 

CO  -T 

CO  o 

76 
26,302 

CO 

5,344 

o 

CO 

1,448 

1,847 
6,419 

2,511 
319 

o 

QO 

o 

oo 

CO 

2,026 

CO 
CO 

a> 

672 
2,841 
19 

2,273 

236 
62 

cDCO»-l       CO            IOCS  CO 

CO  CO            C5            CO  CD       T*!  lO 

.— 1                  y-t                  CO        CD  OO 

442 
7,943 
1,119 

11,960 

CO  O     CO  t-» 

O  00  CD  CO  CO 
CO  ^  C'l  CD  OS 
CO       CO  rt" 

2,681 
5.499 

.  00  »fl 

I  CO  OC 

8,874 

O 
CO 

CO  oo 
co_ 

O       ^  CO 
CO       CD  1-c 

CO  >o  i>. 

CD 

CO 

CO  CO  c- 

CO 

1—1  -5t< 

CO 

CO 
CO 

or- 
•»r  CO 

on 

CO 

4 

13,390 

Tfi            1-1 »-( 

CD  >0 

«o 

1  «oo>o 

lo 

'  CO  1- 

2,207 

CO 

05  O 
>0  1-1 

OS 

CO 

!  QO 
1  CO 

co»oo  o  coioco-Hi-Hco  1-1  coos  CO  ifsot^cDcDcoo  coooos-^r-^'rce        O     -D  jo 

t— t^OO  O  CDOCOCOCOlO  CO  CSO  "O  COC-.  COt^OOcD  C/^COXCOjC  —  cooo  ^ 

CO  00  CD  OS  CDCOlOt^OCi-l  i-l  rt<0  COcD'^COClCOm  i-i  -r  CO_  C:  tD_      OS_      CO       co_      C-l  o_  CO 

co'co'eo"  iiJ"  CD     i-T    lOTtT  co'co  i-T  co"    -^rt^'-n     >o  co     eo"i-<'c»     ^"Veo"    »c"«5>'£^  — 

CO  M  l-HCO 


1^  is 

o  o 


wo 


&1l 


> 


■  -2ca 
:g  to 


III 


-5  fe'S-^ 


1-    C9  X 


_  c-a  c  ° 
cj  e«  c  5  4,  c 


£  g  ;  ;  g  -".-^  i 

o  O  P      ■—  ^  3 
^  u  M  J:  M  oj:^  C 

S-^.eJ'ci.-s.S's; 

_S  «     "S      6  "  "o  "5  "al  "o  "al  "3 
° -o -a  T3 -o -a -ra - 

2«e9e8e3<9e9eJ 
i^oOOOOOO 


ii 


o  B  o  o  o 

3  B  O 

B|  g.E  " 


11 


-2 


76 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


1  CO  lO  t~ 
i  lO  CD 


OO  CO 
00 


5  g  C3 


b  c 


00 

lO  o 


o  50  CO  tr^  (M 
I  o  r-     OO  ^  ^  i-H 

I  i-H  o  (M 

oo''io 


I  CD  O  ( 
co_o^< 
;  i-Tcq 


00  a> 

»0  CO 
C5  »-( 


I  ^  <M  O 
I       CD  Ui 

-  -«  o 


CD  (N 

CO  <M 

O  CD  T-H 


I  M  00  05  i-l 


CO  1-1 


lOOOCDt^COt^-^OCO 

cnt^oicococooooco 

TfCMt-^OOiOt-CO-^Ci 


CD03COCOO!C50S»OCDOCOt»<OCCOOCO'^ 

ot^c^r^coooo05cD^<Mif5eoeMC>i'^03 

CD -"ti  CO -"ti  00  CO      cc_co  »  O  CD 

00     T-Tco'io'cvTr^ci    co        ei  ooeo'c^i* 


3§ 
Ha 


010C51— icot^oococo 
lO  C<I_(N  l~--_^CO_00  O 

l-T  (M"  C3  CD'  t-T  tJh"  t-T 


0^0500  OC^C^t^t^'Ot— 00i-lcOC>l«>C^O5COeOC<9 

ooireo  Tfi-HCMCNicicDooMi^^oocc^i  —  ■vt-r- 

coco<M  ocDi^'-<(r40a>occoas^'^coo_-"05C^cD 

co't^"  t-Tt-T  I-H  lo'i-TtCiC  CO     TTco'co*!-"  o'Vc^" 

COC35  y-l  CD  T-l  "—I  CS 


p 


3  S-S-c 


-a  c« 


vise 

herv 

"S 

cifi 

"S 

K  : 

a 

.%  i 

£  : 

1 

V  1 

o  1 

14 

c«  . 

tuffs 
cann 

'ocoa 
spec 

oods 
>uit, 

a  t)  « 


I 

11 

fS  3 

a  ^ 
u  u  o 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


o  p. 


S-2 


1  T-1  T-H  50 


6  c 


ITHOOrHOO 
n-H  OO  <M  OOCO 


I  O  Tf  C<1  1-1  1 


T-H       (M  (M 


t^OOC<lCO-<K02000C<« 


lO  OJ  05  C<1  "5 


•  00 

(M'cicOf-T^" 


iCO»0(Ni-lOO^OOOO 


I  c  2  3 

)  e3  a  § 


fcn  9 


J3  O -T3  TTS -3  «  3 


O  M 
C  C 

-a  c  o  " 


!«  >-  I' 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


7 


^  "5  05 

CO  >o  tO 


I  Tl  CO  O 


IM  to  -O 
lO  o  ^ 
O  C^)  (M  O 


^  o  o  t-- 

OC  CO  05  lO 
(M  »0  ^ 


I  CD  »C  C5  lO 

OC  CO  o 


(M  CO  CO 


O  CO  t-- 
ec  T*<  CO  o 


a-o  "13  „^ 

oa  ass 


^1  g 


80 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


Q  g 

g  ^ 

I  i 

O  2 

>  o 


g  I 

1  g 


ma 


o 


O  g  03 


S  2 


m  a 


^  o 


1-H  as 

»o  o>  =o 

T-l       <M  CC 


OC  tN  ^  O  lO 


CO  O 


)     oo  o  o 


CC  1-1 


lO  «0  O  CO 


»f5  OO  i-H  Tjf 


I  CO  CO       C<l  > 


05  CO  00  as  <M  1 
•>*i  lo  to  as  ' 
CO  02  O  50  ■*_c^__' 
iU"  (m"  t--*  CO  oo"  »c  co" 


O  OO  CO 
CO  CO 


(N  CO  a>  m 


PL, 

o 
o 

o  . 


si 

C5  - 


woo 

c  «^  «3 

Qj  O  eS 


>  B  C  O     -  CS 

pqX:iOOOPL.( 


bSbbeiHpHpH 


m  jphO 


o  5" 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


eo 

62 
9,766 
18,963 

140 

25 

27 
27 

1,699 

CO  oq 
O  o 

C5 

CO 

«o 

CO 

3,993 
29 

o 

<M 

CO 

00 

o 

ir3                  O  O 
oo            1-1       O  1— 1 

(M 

§ 

CO 

iM  crs     CO  C3  o> 

C>  lO  CO 
i-l  CO 

»o 

6,328 

1,321 

2,645 

<M 

>o 

1,203 
670 
617 

789 
3,959 
1,626 

235 

68 
10,465 

1  . 

»o 

cq 

00 

CO 

00 
CO 

>o 

(M 

>o 

(M 

O  C5 
CO            ^  ^ 

1,028 

cq 

CO 

t~-          CO  o 

.CO  CO  ^ 

CO 

o 

CO 

cq 

lO 

eo  oo 
•>*<  >o 

CO  o 

(M  T-l 

o 

1,367 
894 
20 

667 

174 

2,332 
148 

COOOCO^       (M  O  CD 

ce     CO  c;  CO     o  lO  iM 

CO  (N  1-1       1-1  lO 

CO 

oo 

CO 

CO            CO  CO 

CO  CO 

•>*'  o  ^ 
CO  cq 

75S 

ifiH^  CO 
lO  CO 

CO 

o 

2,497 
14,133 
301 

1,285 

1,051 

1.713 

959 
172 
594 
32 
2,110 
680 
13,857 

471 
112 

3,999 
154 

1.449 
91 
305 

4,421 
1,522 
1.637 

1.901 

2,205 
600 
10 

1,019 

594 

5,873 
474 
5,380 
231 
2S 
11,720 
15,501 
2,581 

778 
1,565 
14,951 
17.724 

6,622 
387 
841 

1,295 
249 
894 

O  a> 

<MtH 

1,519 
12,132 
72 

2,254 

2,921 

3,881 
215 
381 
53 
56 
304 
243 
740 

2,721 
307 
4,152 
35 

5,557 
106 
39 

8.669 
5,401 
3.949 

Cq  CO  O  ^  CO       CO  OO  QO^OS 
CC  O  >0  O  O  CO -t*  CO      "O      cq  ' 
0>       l>^iO  O  05  CO '-<_^0  "O  Tl<^OJ^00< 


>0  CO  . 


a  s 


■S-r)  " 

"Si's 


5^         c5-^  a 


28091 


^  ca 


<U  OJ  OJ  O) 


ica 


82 


REPORT  OF 


BOARD  OF  STATE  HARBOR  COMMISSIONERS 


< 
O 

o  . 


pq  a 


I- 


o 


1  ro  «o  oscq 


ooosocc-i  to 


CO  T»<  O  CO  O  00 
(M  O  OO  05  00  05 
CO  OO  >— 1  C<J_  i-J_ 

i-TiceoT-T  o 


CO  o  »-i  CO  <M  a>  oo 

CO  CO  00  <M  »0  OO  O 
CO  •>*<  CO  OO  ^  lO 


ecifi( 

Q. 

to 

E 

oto 

w 
be 
3 

« 

08  C 

C  o 

O  O 

-  ° 

1 
1 


o  c 


•11 

11 


3  o 

I'l 


oa  M  (M  CO  < 


O  >0  (M  C<l  O 


O.  O 

to  _2 
II 


c 

I 


REPORT  OF  BOARD  OF  ST.4TE  HARBOR  COMMISSIONERS  83 

1 


m 


REPORT  OF  BOARD  OF  STA.TE  HARBOR  COMMISSIONERS 


84 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


!s  ca 


•5  2^-22  5  S 


£  a 


£p  a 


1  ICCOO     1  COlfS 

I     cc  t--    I  »o  »o 


O  CO  Tf-o;  CO  C  i-H 


I  Tf  c<i  CO       iio  irs 


<-l     I     I  kO     I     I  OO  (M 


I  CO  o 


cr.m    1  ^  -H 

O  I  CO  05 


1  CO  OO  CD 

1  ^  N  CO 


CO     I  lO 


I  O  >0  I  C<IC<I 
1  CO  CO  I  o 
I  C0__0     I  lO  (M 


CO  OO  I 


I  CO  (M       CO  - 


O  •'t"  r^(M-*  I  <M       OO  <M  i-H  CO  CO  OO  CO 

lO  Tti  o  lo  Id  I  CO    I  c-a     c<)         "5  c~ 

CO  m  TP  ITS  CO  "-^  'OCQCC_ 

O,— T-^"  lo  li-Tcoi-T 


(M  O  <M  00  C 


C<l>OO00COO5COCi| 
-rPt^C^-^COT-ilMQO 


■a 


-a— . 

c3  1=1 
"  c3 


i  £-2 
I  a  o 

■  a-e 


',"S 
§  !^ 

*  III  1  If  §1 

I  i-5  =  =  5  SaS 

[J  IT    J?    — >— N    —        fS^  /— S 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


85 


t~   I  1 

O     ■  1 

[    [  > 

!  '.'^  :g 
II  1 

o  11"* 
1  1 

lO     1     i     ■              1     I     1     1     f    1  1 

1^  j   1  1         I   I  I  I  I   1  I 

1,809 

<                                CO     1  t 
>                O           —  1 

812,202 

I  :  : 

1 

1  00 

i      i  i  i 

l»-i    lo    1           1    1    1    1    1    1  1 
I       1       I          1   1   '    1   i    1  1 

Oi     1     1  1 

eq    1    1  1 

1                 CM  11 

1  «o 
1  «o 

CO 
05 

o 

O     1  1 

eq    <  1 

;  ico  !o 

II                      1  c^ 

O               1  1 

1  ^    1  o    i           1    1    1    1    1    1  1 
'          i  O     1              1     1     1     1     1     1  I 

oo     1     1     1  -5 
CO     1      1  iU 

oo    1    1    .  ^ 

f                    C2              CO  ^ 
5                 O            —  1 
CI  1 

00 

00 

CO 

1   1  1 

j  Mi 

I  :  :  i  1      i  1  i  :  M 

1 

eo 

oo 

1     1     1  c 
1     1     1  o 

«   1   !  1 
1   1   1  1 

1  II! 

I 

CM 
CM 
00_ 

I    I  I 

1     1     1  O  O 
III  iM 

i      ;  i  i 

1    1    1    1  o            1    I    1    1    1  1 
1     1     1     1  CO               I     1     1     1     1  1 

1  lO 

00 

tn 

oc 

5  Cq  i 

3  !M     1  O  ^ 

h       1  ci 

CO  .11 
III 

io 

CM  O 

o 

00 

l-^ 

1    1    1 1 

o  oc  r- 

O  i-i 

00 

CO 
CO 

c: 
CO 

i-H    1  cq  o 

1           —  '^-^ 

CO 

CM 

o 

5() 
1,991 

o  o         cr.  ic -X;           1  CO 

1 1     1 O               1     1     1     1     I  1 

1  o    1  1  

1  ,-1   ,   1 M  .1,1,1 

1    1  1 

(Mil, 

— 1                 CM            •>*'  CC 

rq             tr;         uo  O 
>o         oc  o 

1 

1  cq 

OS 

t~  1COC 
05    1  oot 

^  I 

2   !    i  Oi  1 

I      l'<?^  I 

1  CO  111 

1    !  o   1  o          I   1  CO  '  1   1  1 

I  i<M     1                    1     105     1     1  1 
11-^1                 1    1  o    1    1  1 

II  1         I  Ic<r  I  I  I 

l-<«< 
1  o 
'■^ 

CO 
00 
Oi 

o 

1   1 c 

D  O     1  CO 
*<  CC     1  i-H 

5  GC  1 

1     .  O  1 
1     ,  CO  1 
.      .  CO  1 

1       1    1  ■  1  o 

1          1     1     1 <M 

1          1     1     .  00 

1                 CM  ;0 
1  lO 

1  00 

03 
C5 

JO 

CO 

1    1  o  lo         CO                  1    1  (M 

1     1                                >0               1     I  -J3 

1          1   (M  ^                                           T-H  11^ 

1 1--    1    1  oq           1    1    1    I    1  1 

1          1     1  CO               1     1     1     1     1  1 

1     o<M  Icqoo 

>                    1  CO 

00  ifl 

>o  »o 

CO 

1 

1  CM 

CM 

o 

OS 

1    1    1  :^  O 

1     1     1  CO  oo 

1    1    1    1  o           1    1    1    1    1  1 

1     1     1     1  04   

1     1     1     ,  (M               1     1     1     1     1  1 

1       1    l«o  1 

o  oc 
o 

oc 

i 
I 

o 

CO 

cq 

III 

3      1      ll-H  .-1 

1 II 

1  CO  11 

lo    1    1    1  -^a*  11-1111 

1        1    .  . 

1  00 

o 

1     1     '  O           CI  ^  O  II 
1     1       Cq            1—       ^  11 

II'                 C^l  II 

1 1~    1     1  »C              1     1     1     1     1  1 
1  CO     1     1  «s   

.  cq    1    1  oc   

1     eo    1  CO  1 
1      CO     1  CO  •  , 

to                                   1  CC 

«  OS 

2 

•o 

cq  (M  1 

lO  1-1  1 

CO  1 

r>    1    1  ^          '<  z. 

p-l     1     .  00               1  ' 

C  CO                 •«  G- 
I-  lO 

o  C5    1  csi  lo          1    1    1       1    1  lo     o5   1    1  oq 

-OO.CICO               iiirti,^  COl.Tti 

■^^e-i    ii>._              111       11  ^11 

o                     O0C4  00  eq 
eo           'fl'        2  CM  lO  r- 

CO 

s 

!        '  < 

I          I  ^ 

f -<N              1  1 
O                    1  1 

o              [  1 

1  oo   1   lO        tea   1   1   1   lO  o 

,r-i    1    1^          50i-i    1    1    1    icq      CO  CS  CS 
1        11             CO        1111  ocq 
III                      r  I    I    I  c^cq 

1              o          «o  CC 
1                 CO            t~  iT 

1  CO 

>     1  CO 

J  , 

CM 

CO(M  1 
<M  1 
(M  1 

O     1     1  CO              1  c 

TJI    1    1  It 
1    1  ■<*<            1  i 

1  !           1  <^ 

SI  00             1  csi  rf 
^  ;o           no  cr 

OOO  ITJ-C 

c  [ 

■X.            t—              io»o;s>nd     — o  1 
oo     oco         o    .cqt^occ^J35     00—  1 

iO  oc       CO_  0_           if5_    1  CO            CO            <-«_  1 

coi-T     o"»-r                          eo'e^    «o  I 

—           -H        —  05 

O             r-         —  CO  O  CO 

•w'lO* 

22,933 
2,072 

5,804 
1,902 
3,296 
5,438 

4,679 

0500lOIO^-«»<-Or-i           OC5COiM--OiOtj<      --ooc^o«o              o          •*o»o  ^ 
siio        u5<Mt-Gc-^iocr.  t~— <^c2Ccc^>co     coo  —  — >io            CO  oa«oe>» 
*co        T-<^,-(_o —< r^_^o cc     Tj"  t-- -"fi  CO  »o        — >oo_eo  — ,        te«o>  ^ 
"       r-i'co'io'gJc^rTt^'ci'cs        ci    cm"        eo"cs     loe^co" — "  *^cf 

i 

s 

Textilbs 

Burlap  and  bags  -  

Cotton,  manufactured  

;  i-S 
:  :s 

L.       1  c2 

"  s 

i 

5  '  ^ 

C3  O  ^ 

03  1 

1     a  1 

1        PU  1 

i  ^  i 

'  ^  1 
/J  ' 

J          Q  ' 

3       O  ' 

i  1 

5  ^ 

II      <°    1  1 
II  ^11 
'   '  ell 

U  OJ       g    1  « 

il  ^  I'^J 
si   ^  i|l 

5^  SSc 

;  1  :  1  I  1   H  1  1  ico  1  I  ;§  :  :  1 
i  '  i  i       i  :  —  8e  :  :§  i  ;  1 
1  1  ;  1  I  s  t;    :  ij^-s"  iJ  ;  i^ 
i  1  e  ;  1  §       ;  :  g'S'i  ^  '.t  ;  i-t 

:  i-g  1  1  a       M-g--  2  £  s  cj-g  '  >  ° 
:          I    1=     S-O.Sa*  2-5^  *   -  I   1  g 

■•    '  C    '    '           Q                                 «  *>    '  c 

s§^silS  Hrtiigrtrti^li^ 

i  L 

i  11 

I  " 

a  = 
5  < 

:  a  : 

I  »1 

1   S  a 

i  °{i 

Is  : 
;|  Q 

:^ 

5  a 

»i 

1 

REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


5^1 

o  p. 


13  « 


I  m 

3  c  g 


we 


S  £ 
S  E 

s  - 


05  10  00^^ 
O  ^  O  CO 
>-i  to  C<I  00  C3 


2  "  o  3 


U5  c<5  05 

00^  CO  »o 
Oqt^  »f5  «f5  O 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


87 


2 


^  i 


£i2 
6l 


5  -g 


^1 


H  o 


C<1  as  I 


00  CO 
CO  00 
co"o 


00  ifS 


cc     o  C5 
oc  c;     »-  c-1 


•>*i  C<l  O  O  00 

m     cc     -er  <M 


C5  ^  OO  OS 
O        C5  CO 

t-~ -«r  CO 
CO  i-T 


•CiCOClCOCSt— -^-^ 
^       CO       ^  00 


OO  O 

C-.  o 


to  C<l  CO  o 
(M  O  -O  t— 
(M  t-H  ^ 


O  O  C:  O 


OOOOOOJI^IMrOt^t^ 

to         o     r~-  o     05 1- 
in  CO*    ^  i-T 


to  2  -^r  Ci 

o  —1  CO 


(M  to  -o  00  Tj<  2c  ; 
^     to     iO  in  ^  ■ 

-H  TJ<  -q-  r-H  t- ^  , 


^c^oot^-Hco(M(M>nc<«ooco-*to»cevi05eo»o-" 

Ot^COOO<M-<J"VtOtOOt^C^O  —  coe^ocoicco 
■*co(M^Tt<Tt<oco>os-.  »o-<ro2C^cor-'-<«'50C3 


;ioi^oe<it-^u5i>^'Vd;coccc:'^uo>-<oce^5 
Ot0"*'0tooceocoaicccco5t^05c0"cot^t'^to 
oo'cvf  ci"  ioto'ccr-"t>."-H*^*u3  a'f"  t-^cc  V 
CO  m 


to  .-I 


?1  ^.e-i  »^ 


tt  S3 

wooc 


1^, 


HO 


2  il  illl'll"2  « J  3  g.5  1 8  If 


88 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


Q  2 

O  <Q 

S  O 

O 


3  s 


■is 
o 


O  g'cS 


I  2 


as  S 


I  O 

I  oo 


oo>o 

rfi  00  lO 
i-H  T-H  (M 


<N  oo  C<l_ 
00  OO 

e<5  iM  Tt< 


0»0<MOO<M0500»0- 


to  05  lO 
<M  eg  ^ 


.  05  CO  CO  05  cc  t 

 i-H  I 

Tt<  CO  «3 


oo  03  CO     lo  e<i  00  »o  o 


Ttl  CO  oo  CO  »o 
CO  »0       CO  lO 
t-~  05  CO  O 
^'co'^'  <N 


eOt^<Mi^(M<Mt^»-l 
Ttl       CO  ^_^CO  Tl<^O_"0 

t^oo-i-Tco'tN 


05  CO  CO  < 
00  CO  oo  CO  00  C<l  1 
K5  o      »0  IN  CO  I 

T-TcD  (M'i-r 


)  03  IC  O  >— I  CO  ( 


(M  00  ^  oo  m  (M  < 
0_'-<,0^-«*<  CD- 
l-TlCOar-r  00 


I  r-  c<i  »o 

t-rfo'rH 


l>.  U5  oo  O  i-H 

CO        CO  03 

^  o  o  a> 


O  O  £  ^ 


o 

i 

ju  pr 

IbaU 

le  ai 

anc 

gums 

|l 

esins, 
libber 

.S  O  ■ 
>  o 


3  2  o 

J  O  o 


*3  §  c3  m  3^  fl 
eS  «  c3  t>fi  S=  3  i~ 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


CO  05  05  o 


CO  O  iti  ( 
i-H  CS)  Ol  I 


CO  a 

si 


»  o 


90  REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 


II 

Si  CM 
O 


«  an 

O  g  eS 


5  5 


1  lO  lO  tr-  »0 


II 


a>  a) 

o 


(M  (M  lO 
lO  03 
lO  ^  »-l 


lO  O  CO 


•  lO  OS  <M 


T-H  CO  CO 


ma 


05  O  Cfl  CO 

i-l  CO  OO  >-H  ^  o 


<M       00  CD 
■>*i  05  >0  ao 
(M_0_CO_<M_ 

<M"co"e^"'>-r 


OO  CO  0>  T-H  03  ^  rt* 
CO  CO       !>•  OO  -"tfl 
1-1  <M       CO       IM  OO 


CO  ^  CO^ 

lO  CO  o 


o  CD  >-c  i>- in  I-l  05  "-i cc  CO  ■ 


^  CD  CO  CO  03  >0  O 


03  Tj<  o  m  03 
05  ^  o  o 
OC  UO  cO_T-l  o>_ 

i-Tcoco'  co" 


o  " 
-rj.e3- 


pqoOOOPL,«coEM 


^11 

n  o  OS 

^  a. 


^  a 


03-3  E?.  aj 
wig 


I 

o 

i 

I  c 

1  c« 
a  O.S  § 


is  J 


REPORT  OF  BOARD 


OF  STATE  HARBOR  COMMISSIONERS 


91 


)  O  CO 


'  o  o 


I  o  r~  ^  ( 
1  <M         »o     c<>  1 

>0  '-I  lO  ■ 


I  cc  o 
1  cc  O  CO 


(M  O  O 


^•*<MOCO(MC^C«5Gli-HOOO- 

cc^coo         o  cr>  cc     oc  CO  "-i 


o;  (M  cc  o  CO 

O  lO  CO  CO  CV)  (M 
O  O  05  -<J<  CO  CO 


c;  o  iT!  CO  (  .  . 

1-1       (M  CO 


CO       00  O  »0  50 


Ci^lftt^COClOClO-^^O'-O-^COCC 
COOCC-^-«tiO':Ort<r-<T*<;0^iOCNH^CO 
lO  O  CO  (M  "—I  1— I  CO  CO O  CO  1—1 
CO»i^  ic  tT 


_    _  I  CO  o  o  o  o  ^ 

CiO^t^COOOCOCOCCClCSOO-Ht^ 
CCt~^COCO-^t^»OC5-<tiCOO»«CO^C^COCO 

"cc  r-'co'co'o'cn  i-T 

CO  CO  lO  r-H  rH 


C5t--co^c;0'-i«t^c 


O  CO  -"l"       C-l  CO  1 


O  lO  CO 
OO  O  Oi 


CO 


O  O  CJ  o 


"o  "S  "S ' 


ci  iS 

^  C3 


2 -C -C -C -C  T3 -c -o 


o  o  o  o  o  o 


la 


S3 


■sss 


ll|||i,e 


I  CO  CO 


I  , 

Q  i9 


•I 

2  pt,^;>r;Q 


■»J>  CO  CO  'H 

a>     —  CO 

CO_-h;DCO  tT 

c.feo"'«r'^" 

05  «0  ^ 

CO  CO  00 


ICO 


ia 

I- 
,  a  « 

ill; 


c  o  S  -H 


92 


REPORT  OF  BOARD  OF  STATE  HARBOR  COMMISSIONERS 
HARBOR  FACILITIES 


Total 
June,  30, 
1934 


Pier  and  wharf  area- 
Covered,  ground  floor  acres 

Covered,  upper  floor    acres 

Uncovered,  ground  floor      acres 

Uncovered,  upper  floor  acres 

Total    acres 

Berthing  space,  exclusive  of  pier  ends  miles 

Number  of  vessels,  averaging  400  feet  in  length,  which  can  berth  simultaneously  

Car  ferry  slips  

Passenger  ferry  slips  (including  4  auto  ferry  slips)  

Belt  Railroad  equipment — 

75-ton  locomotive  

15-ton  locomotive  crane    


HARBOR  FACILITIES— Continued 


Detailed  mileage  statement  of  Belt  Railroad  and  other  railroad  track 
within  the  jurisdiction  of  the  Board  of 
State  Harbor  Commissioners 

Miles 

Main  line  varying 
from  single-track 
to  four-track  line 

Pier  and 
wharf 
tracks 
outside 

bulkhead 
line 

Yard 
and 
sundry 
tracks 

Original 
single 
track 

Addi- 
tional 
parallel 
tracks 

Administered  as  Belt  Railroad 

1.  Operated  and  fully  controlled  by  Board — 

Third  and  Channel  to  Market  Street   

1.52 
1.57 
0.67 
1.28 

2.15 
3.15 

4.35 
7.60 

5.68 
10.87 
0.67 
2.81 

2.27 

2.69 
1.84 
3.02 

Market  Street  to  Taylor  Street  

Powell  Street  to  Fort  Mason  Tunnel  (east  portal) .  .  . 

West  of  east  portal  of  tunnel  .  

0.54 
3.20 

2.  Operated  by  other  roads  but  controlled  by  Board— 

3.  Operated  by  Board  but  controlled  by  other  roads- 

Total  Belt  Railroad  trackage,  55.88  miles. 

Not  Administered  as  Belt  Railroad 

4.  Operated  and  controlled  by  other  roads — 

5.04 

5.30 

15.69 
1.29 

29.85 

10.02 
0.08 

5.04 

5  30 

16.98 

39.95 

Total  harbor*  tracks,  67.27  miles. 
Car  capacity —                                               ,  Cars 

Total   3,677 
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DRY   DOCKS,  MARINE   RAILWAYS  AND   DERRICK  FACILITIES 
IN  THE  PORT  OF  SAN  FRANCISCO 

Graving  Docks 

HuxTERS  Point 

Bethlehem  Shipbuilding  Corporation,  Limited: 

No.  2.    Length,  750  feet;  width,  top,  103  feet;  width,  bottom,  74  feet;  depth, 

over  sill,  28  feet  6  inches. 
No.  3.    Length,  1020  feet;  width,  top,  153  feet;  width,  bottom,  110  feet;  depth, 
over  sill,  45  feet  6  inches. 

Floating  Dry  Docks 


Bethlehem  Shipbuilding  Corporation, 
No.  2.  Length,  271  feet;  width, 
No.  3.  Length,  301  feet;  width, 
No.  4.    Length,  450  feet;  width, 


Limited : 

66  feet;  capacity,  2000  tons. 

68  feet;  capacity,  2500  tons. 

80  feet;  capacity,  6500  tons. 


Moore  Dry  Dock  Company  : 

No.  4.    Length,  460  feet;  width,  92  feet;  capacity,  15,000  tons. 

No.  5.    Length,  338  feet  6  inches;  width,  92  feet;  capacity,  10,000  tons. 
(May  be  combined) 


Marine  Railways 

Moore  Dry  Dock  Company  : 

No.  1.    Length,  452  feet;  width,  68  feet;  capacity,  8000  tons. 

Length  of  largest  vessel  taken,  45  4  feet.    With  extensions. 
No.  2.    Length,  422  feet;  width,  68  feet;  capacity,  7000  tons. 

Length  of  largest  vessel  taken,  510  feet.    With  extensions.. 
No.  3.    Length,  422  feet;  width,  68  feet;  capacity,  6000  tons. 

Length  of  largest  vessel  taken,  430  feet.    With  extensions. 

General  Engineering  and  Dry  Dock  Company : 

No.  1.    Length,  340  feet;  width,  65  feet;  capacity,  4000  tons. 

No.  2.    Length,  250  feet;  width,  60  feet;  capacity,  2500  tons. 

No.  3.    Length,  434  feet;  width,  76  feet;  capacity,  6000  tons. 

Crowley  Shipyard : 

No.  1.  Length,  82  feet;  width,  32  feet;  capacity,  300  tons. 
No.  2.    Length,  146  feet;  width,  52  feet;  capacity,  1000  tons. 


Shear  Leg  Derricks 

Bethlehem  Shipbuilding  Corporation,  Limited  : 
1  stationary,  100-ton  capacity. 
1  floating,  20 -ton  capacity. 

Moore  Dry  Dock  Company : 

1  stationary,  100-ton  capacity. 


tons. 


lifting  capacity,  7  tons. 


Floating  Boom  Derricks 

General  Engineering  and  Dry  Dock  Company  : 

1  derrick,  length  of  boom,  90  feet;  lifting  capacity, 
Harbor  Tug  and  Barge  Company: 

1  derrick,  length  of  boom,  100  feet; 
Haviside  Company : 

1  derrick,  length  of  boom,  100  feet; 

1  derrick,  length  of  boom,  100  feet; 

1  derrick,  length  of  boom,  107  feet; 

Smith,  Pace  and  Company,  Incorporated 
1  derrick,  length  of  boom,  100  feet; 
1  derrick,  length  of  boom,  100  feet ; 
1  derrick,  length  of  boom,  100  feet ; 
1  derrick,  length  of  boom,  100  feet; 


lifting  capacity, 
lifting  capacity, 
lifting  capacity, 


30  tons. 
40  tons. 
100  tons. 


lifting  capacity,    25  tons, 

lifting  capacity,    30  tons, 

lifting  capacity,    50  tons, 

lifting  capacity,  100  tons. 


Salvage  Equipment 

Haviside  Company: 

1  sea-going  salvage  and  derrick  barge.    Lengtli  of  boom,  100  feet;  lifting 
capacity,  100  tons. 
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SAN  FRANCISCO  PILOTAGE  AND  TOWAGE  RATES 

Port  of  San  Francisco — Charges,  Regulations,  Etc.,  Not  Under  Jurisdiction  of 
Board  of  State  Harbor  Commissioners 


PILOTAGE 

Jurisdiction :  San  Francisco  Board  of  Pilot  Commissioners,  a  state  body, 
composed  of  three  members.  Office  of  Commissioner,  Merchants  Exchange  Building, 
San  Francisco  ;  Pilot  Office,  Pier  7,  San  Francisco. 

Pilotage  in  and  out  of  San  Francisco  Harbor  is  under  the  jurisdiction  of  a 
State  Board  of  Pilot  Commissioners,  appointed  by  the  Governor,  which  body  estab- 
lishes the  rules  and  regulations  regarding  the  conduct  of  all  pilots,  as.  well  as 
licensing  and  commissioning  pilots. 

Pilotage  in  and  out  of  San  Francisco  Bay  is  generally  compulsory,  except  as 
follows : 

All  vessels  sailing  under  an  enrollment,  and  engaged  in  the  coasting  trade 
between  the  Port  of  San  Francisco  and  any  other  port  of  the  United  States  are 
exempt  from  pilotage  unless  a  pilot  be  actually  employed. 

All  foreign  vessels  and  all  American  vessels  from  a  foreign  port  or  bound 
thereto,  and  all  vessels  sailing  under  a  register  between  the  Port  of  San  Francisco 
and  any  other  port  of  the  United  States  are  liable  for  pilotage. 

Rates  for  pilotage  are  fixed  by  state  laws  as  follows : 
All  vessels  under  500  tons,  $2  per  draught  foot; 

All  vessels  over  500  tons,  $2  per  draught  foot  and  11  cents  per  ton  for  each 
and  every  ton  registered  measurement ;  and  every  vessel  spoken  inward  and 
outward  bound,  except  as  hereinafter  provided,  shall  pay  the  said  rates. 
A  vessel  is  spoken  by  day  by  a  pilot  boat  displaying  a  union  jack,  or  by  night 
displaying  a  torch  or  flare-up  within  a  distance  of  three  miles  of  the  vessel.    In  all 
cases  where  inward  bound  vessels  are  not  spoken  until  inside  of  the  bar  the  rates 
of  pilotage  herein  provided  shall  be  reduced  50  per  cent.    "Vessels  engaged  in  the 
whaling  or  fishing  trades  shall  be  exempt  from  all  pilotage  except  where  a  pilot  is 
actually  employed. 

In  the  event  a  vessel  not  carrying  cargo  to  the  Port  of  San  Francisco,  nor 
seeking  any  thereat,  is  compelled  to  enter  said  port  solely  by  reason  of  her  being 
in  distress  or  requiring  repairs,  provisions  or  fuel,  the  rates  of  pilotage  into  said 
harbor  shall  be  as  follows : 

All  vessels  under  500  tons,  $1  per  draught  foot ; 

All  vessels  over  500  tons,  $1  per  draught  foot  and  1  cent  per  ton  for  each  and 
every  ton  registered  measurement ;  and  every  vessel  spoken  inward  bound 
shall  pay  the  said  rates.  There  shall  be  no  reduction  of  rates  of  pilotage  to 
vessels  in  distress  where  the  vessel  is  spoken  inside  the  bar.  In  the  event 
that  the  vessel  shall  leave  the  Port  of  San  Francisco  without  carrying  any 
cargo  therefrom,  she  shall  pay  the  last-mentioned  rates  of  pilotage  out  of 
the  harbor  of  San  Francisco. 


TOWAGE 

Towage  in  San  Francisco  is  conducted  by  private  tow  boat  companies  and  the 
charges  for  the  services  performed  vary  according  to  the  conditions  under  which 
the  contract  is  to  be  carried  out,  but  are  generally  assessed  within  the  range  of 
the  following  schedule : 


Sailing  Vessels 

The  cost  of  towage  from  sea  (lightship)  to  anchorage  varies  with  distance  and 
size  of  vessel,  ranging  from  $100  to  $250. 

For  moving  a  vessel  of  2000  tons  net  register  in  the  harbor  the  charges  are 
approximately : 

Docking,  city  front  $75  00 

Stream  to  Port  Costa  or  Port  Costa  to  stream   175  00 

Streate  to  sea  (lightship)    200  00 

Fore  and  aft  rigged  vessels  pay,  according  to  size,  from  $20  to  $30 
for  docking,  and  from  $50  to  ^100  for  towing  to  sea. 


Steam  and  Motor  Ships 

(Charges  based  on  net  tonnage  of  vessel) 


1.  Services  of  tug  assisting  to  dock  on  city  front   $25  00  to  $40  00 

2.  Towing    (without   power)    from    dock    to    dock  between 

Meiggs  (Fishermen's)  Wharf  to  Mission  Rock   75  00  to  150  00 

3.  Services  of  tug  assisting  to  Union  Iron  Works  or  Hunters 

Point  —I   40  00  to  70  00 

4.  Towing  (without  power)  to  Union  Iron  Works  or  Hunters 

pSint   90  00  to  225  00 

5.  Services  of  tug  assisting  to  Oakland  Harbor   50  OO  to  70  00 

6.  Towing  (without  power)  to  Oakland  Harbor   100  00  to  225  00 
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UNITED  STATES  GOVERNMENT  REGULATIONS, 
FEES,  AND  OFFICIALS 

CUSTOMS  DISTRICT 

The  Customs  District  of  the  Port  of  San  Francisco  comprises  all  of  that  portion 
of  the  State  of  California  north  of  San  Luis  Obispo,  Kern  and  San  Bernardino  counties. 

Customs  House,  located  at  Washington  and  Battery  Streets,  San  Francisco. 
Customs  Officers :  Collector  of  Custom-S,  Charles  O.  Dunbar. 

CUSTOMS  FEES 

The  ordinary  entrance  fees  for  vessels  arriving  from  foreign  ports  with  cargo 
are  $5.70  for  foreign  vessels  and  $5.50  for  American  vessels. 

The  ordinary  clearance  fees  for  vessels  going  to  foreign  ports,  either  American 
or  foreign  vessels,  are  $2.50. 

Foreign  vessels  entering  from  a  domestic  port  are  charged  a  fee  of  $2  ;  likewise 
a  fee  of  $2  for  clearing  to  a  domestic  port. 

UNITED  STATES  INSPECTION  OF  STEAM  VESSELS 

Capt.  Wm.  Fisher,  Customs  House,  Supervising  Inspector  First  District. 
Winslow  D.  Conn,  United  States  Local  Inspector  of  Boilers. 
John  P.  Tibbetts,  United  States  Local  Inspector  of  Hulls. 

UNITED  STATES  SHIPPING  COMMISSIONER 

John  A.  Rylander,  Appraiser's  Building. 

UNITED   STATES    IMMIGRATION  SERVICE 

E.  W.  Cahill,  Commissioner  of  Immigration ;  offices :  Angel  Island,  San  Fran- 
cisco. 

UNITED    STATES    QUARANTINE  SERVICE 

Dr.  H.  E.  Trimble,  Surgeon,  United  States  Public  Health  Service,  in  charge ; 
offices  Angel  Island  and  Barge  Office,  Fishermen's  Wharf,  San  Francisco. 

The  Federal  Government  handles  the  entire  matter  of  inspection,  quarantine  and 
fumigation  in  this  port.  Where  fumigation  is  required,  the  charge  amounts  to  about 
13  cents  per  thousand  cubic  feet  of  air  space  fumigated,  plus  $1  for  supervision  and 
$2  labor.  This  applies  where  the  operation  is  conducted  at  the  Ajigel  Island  Station, 
but  in  cases  where  vessels  are  fumigated  on  the  San  Francisco  side,  the  expenses  of 
the  fumigating  officer,  amounting  to  hotel  accommodations  and  incidental  expenses, 
are  charged  In  addition  to  the  above  rate. 

UNITED  STATES  LIGHTHOUSE  SERVICE 

H.  W.  Rhodes,  Superintendent ;  office  :  Customs  House. 

UNITED  STATES  ATTORNEY 

Henry  H.  McPike  ;  office :  Post  Office  Building. 

UNITED  STATES  MARSHAL 

George  Vice ;  office  :  Post  Office  Building. 

UNITED  STATES   PASSPORT  AGENCY 

Somerset  A.  Owen,  Passport  Agent ;  office :  Customs  House. 

INTERNAL  REVENUE  DEPARTMENT 

John  V.  Lewis,  Collector ;  office :  Customs  House. 

UNITED  STATES  BUREAU  OF  FOREIGN  AND  DOMESTIC  COMMERCE 

E.  T.  Mattox,  District  Manager;  office:  Customs  House. 

UNITED  STATES  COAST  GUARD  SERVICE 

Captain  John  Boedeker,  Commander,  Western  Area;  office:  Cu.stoms  House. 

LIFE  SAVING  DIVISION 

Frank  B.  Lincoln,  District  Commander. 

UNITED  STATES  NAVY 

Office  :  Twelfth  Naval  District,  100  Harrison  Street. 

FEDERAL    HORTICULTURAL  SERVICE 

Office  :  Plant  Quarantine,  Ferry  Building. 
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BOARDS  OF  STATE   HARBOR  COMMISSIONERS 

First  Board — C.  L.  Taylor,  appointed  November  4,  1863  ;  D.  C.  McRuer,  appointed 
November  4,  1863  ;  S.  S.  Tilton,  appointed  November  4,  1863. 

Second  Board — C.  L.  Taylor,  S.  S.  Tilton,  James  Laidley,  appointed  November 
6,  1865. 

Third  Board — S.  S.  Tilton,  James  Laidley,  James  H.  Cutter,  appointed  November 

4,  1867. 

Fourth  Board — James  H.  Cutter,  John  J.  Marks,  appointed  December  6,  1869  ; 
Jasper  O'Farrell,  appointed  January  15,  1870. 

Fifth  Board — John  J.  Marks,  Jasper  O'Farrell,  Washington  Bartlett,  appointed 
June  23,  1870. 

Sixth  Board — John  J.  Marks,  Jasper  O'Farrell,  John  Rosenfeld,  appointed  Novem- 
ber 29,  1871. 

Seventh  Board — ^John  Rosenfeld,  Jasper  O'Farrell,  Lewis  Cunningham,  appointed 
March  1,  1873. 

Eighth  Board — Lewis  Cunningham,  John  Rosenfeld,  Samuel  Soule,  appointed 
March  13,  1873. 

Ninth  Board — Lewis  Cunningham,  Samuel  Soule,  T.  D.  Mathewson,  appointed 
June  5,  1873. 

Tenth  Board — Samuel  Soule,  T.  D,  Mathewson,  D.  C.  McRuer,  appointed  April 
21,  1874. 

Eleventh  Board — Wm.  Blanding,  appointed  March  4,  1876;  Bruce  B.  Lee, 
appointed  March  4,  1876  ;  A.  M.  Burns,  appointed  March  4,  1876.  Frank  McCoppin 
succeeded  Burns,  October  28,  1879. 

Twelfth  Board—Wm.  Blanding,  G.  S.  Evans,  appointed  January  27,  1880  ;  Wm. 
A.  Phillips,  appointed  March  4,  1880. 

Thirteenth  Board — Wm.  Blanding,  Wm.  H.  Knight,  appointed  November  23, 
1882  ;  Geo.  S.  Evans,  Wm.  A.  Phillips. 

Fourteenth  Board — ^Wm.  Irwin,  appointed  March  20,  1883  ;  died  March  1,  1886  ; 
A.  C.  Paulsen,  appointed  March  20,  1883  ;  John  H.  Wise,  appointed  March  20,  1883. 

Fifteenth  Board — Frank  McCoppin,  appointed  April  1,  1886  ;  A.  C.  Paulsell, 
John  H.  Wise. 

Sixteenth  Board — William  D.  English,  appointed  March  13,  1887  ;  A.  C.  Paulsell, 
John  H.  Wise. 

Seventeenth  Board — William  D.  English,  A.  C.  Paulsell,  Charles  O.  Alexander, 
appointed  March  13,  1889. 

Eighteenth  Board — ^^Villiam  D.  English,  Charles  O.  Alexander,  William  H.  Brown, 
appointed  March  13,  1890. 

Nineteenth  Board — C.  F.  Bassett,  appointed  March  31,  1891  ;  Charles  O.  Alex- 
ander, William  H.  Brown, 

Twentieth  Board — C.  F.  Bassett,  W^illiam  H.  Brown,  Dan  T.  Cole,  appointed 
March  13,  1893. 

Twenty-first  Board — C.  F.  Bassett,  Dan  T.  Cole,  F.  S.  Chadbourne,  appointed 
March  13,  1894. 

Twenty-second  Board — E.  L.  Colnon,  appointed  March  14,  1894;  Dan  T.  Cole, 
F.  S.  Chadbourne. 

Tioenty-third  Board. — E.  L.  Colnon,  F,  S.  Chadbourne,  P.  J.  Harney,  appointed 
March  20,  1897. 

Twenty-fourth  Board — E.  L.  Colnon,  P.  J.  Harney,  Rudolph  Herold,  Jr., 
appointed  March  13,  1898. 

Tiventy-fifth  Board — Paris  Kilburn,  appointed  March  14,  1899  ;  P.  J.  Harney, 
Rudolph  Herold,  Jr. 

Twenty-sixth  Board — Chas.  H.  Spear,  appointed  March  16,  1903  ;  John  C.  Kirk- 
patrick,  John  D.  McKenzie. 

Twenty-seventh  Board — W.  V.  Stafford,  appointed  March  19,  1907  ;  Henry  J. 
Crocker,  W.  E.  Dennison. 

Twenty-eighth  Board — W.  V.  Stafford,  W.  E.  Dennison,  P.  S.  Teller,  appointed 
April  1,  1909. 

Twenty-ninth  Board — W.  V.  Stafford,  .  P.  S.  Teller,  George  M.  Hill,  appointed 
January  7,  1911. 

Thirtieth  Board — Marshal  Hale,  appointed  March  26,  1911  ;  George  M.  Hill, 
J.  J.  Dwyer,  appointed  March  26,  1911.    Marshal  Hale  resigned  July  27,  1911. 

Thirty-first  Board — J.  J.  Dwyer;  George  M.  Hill,  died  July  10,  1912;  Thomas 

5.  Williams,  appointed  July  27,  1911. 

Thirty-second  Board — J.  J.  Dwyer,  Thomas  S.  Williams,  John  H.  McCallum, 
appointed  July  30,  1912. 

Thirty-third  Board — Arthur  Arlett,  appointed  February  15,  1917  ;  Thomas  S. 
Williams,  John  H.  McCallum.    ThomaS  S.  Williams  resigned  June  6,  1918. 

Thirty-fourth  Board — Arthur  Arlett,  John  H.  McCallum ;  Harry  H.  Cosgriff, 
appointed  June  6,  1918. 

Thirty-fifth  Board — John  H.  McCallum,  Harry  H.  Cosgriff,  Miles  Standish, 
appointed  December  6,  1918.    Miles  Standish  resigned  March  4,  1920. 

Thirty-sixth  Board — John  H.  McCallupi,  Harry  H.  Cosgriff,  Frederick  S.  Moody, 
appointed  March  1,  192  0. 

Thirty-seventh  Board — Chas.  Hv  Spear,  appointed  May  21,  1923  ;  J.  B.  Sanford, 
appointed  May  24,  1923  ;  M.  F.  Cochrane,  appointed  August  1,  1923,  died  Septem- 
ber 9,  1926  ;  J.  Sherman  McDowell,  appointed  September  15,  1926.  Chas.  H.  Spear 
resigned  September  1,  1925.    William  A.  Sherman,  appointed  September  1,  1925. 

Thirty-eighth  Board — C.  L.  Tilden,  Frank  C.  Sykes,  Paul  Scharrenberg,  appointed 
February  11,  1927. 

Thirty-ninth  Board — P.  W.  Meherin,  J.  J.  Tynan,  Jos.  A.  Moore,  appointed 
January  6.  1931.    J.  J.  Tynan  resigned  April  20,  1933. 

Fortieth  Board — P.  W.  Meherin,  Jos.  A.  Moore ;  Maurice  Asher,  appointed 
April  21,  1933.    Maurice  Asher  resigned  August  3,  1933. 

Forty-first  Board — P.  W.  Meherin,  Jos.  A.  Moore ;  Dr.  Celestine  J.  Sullivan, 
appointed  August  4,  1933. 
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